Montana  State  Library 

Illllllllllllllllllllllllll 

3 0864  1006  8702  2 
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PROJECT .DESIGNATION 
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MAR  3 1989 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

‘STRUCT ION  REPORT  FOR  PERIOD  ENDING  01/31/89 
***  MISSOULA  DISTRICT  *** 

PRIRE'CORTRrCTOR 


MONTANA  STATE  LIBRARY 
1515  E-  6th  AVE. 
HELENA,  MONTANA  59520 
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'HCRT:"DEPT:~0F“flTSPaS7S"PR0J7“HBHBBER 
W W'PERtERr  "PERCERT  T CDliSTT'T  CMC 


RTF-BRF-HES  1-2(35)90 
MARION  - WEST 


F-BRF-HES  1-8(37)99 
KILA  - EAST  l WEST 


OVERLAY , SEAL  > COVER  AND 
9,973  STRUCTURE  REPLACEMENT 


18.364 


BRS  484-1(1)17 
THIN  BRIDGE  - 5.N.0F  WHITEFISH 


BRIDGE  APPROACHES 

0.855 


IR  90-1(104)58  REST  AREA  RENOVATION 

QUARTZ  FLAT  1 BEARMOUTH  REST  A QUARTZ  FLATS  - WESTBOUND 

0.000 


F 1-1(85)65  & DE  0800(801) 
ELK  HILL  - LYONS  SPRING 


F-BHF-BRF  84-1(85)9 
POTOMAC  - WEST 


3.847 


(.090 


PLANT  MIX  BITUMINOUS  SURFACING 


□ r\HL'ifio»  HOuhLOH ! L OUf\r nL- !!*□ , 

PLANT  MIX  BITUMINOUS  SURFACING 


BR  9015(8)  BRIDGE  REPLACEMENT  & 

WHITEFISH  BP-NORTH  OF  KALISPEL  APPROACHES 

0.845 


IR  90-1(105)15 


**  ESTIMATED  COMPLETION  DATE  ONLY 


WEIGH  STATION 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PROJ . COMP . 

PROJECT 

COMPLETE 

TIME 

USED 

HILDE  CONSTRUCTION  CO.. INC. 

1,491,866  $ 1,534,113  $ 

06/05/87 
07 -80/ 87 
10/88/38 

F.F.M.  PIEDALUE,  EUGENE  R. 
PHONE  NO. 387-5050 

100.0 

105.4 

HILDE  CONSTR!JCTIQN  CO., INC, 

8, 598,540  $ 8,608,508  $ 

07/06/87 

08/14/87 

11/08/86 

F.P.H.  PIEDALUE,  EUGENE  R. 
PHONE  NO. 387-5050 

100.0 

113.2 

HACBUILDERS,  INC, 

845,596  $ 804,478 

f 

07/06/87 

07/89/87 

10/85/88 

F.P.H.  CHEZICK,  LAWRENCE  J. 
PHONE  NO. 755-57 17 

100.0 

100.7 

SKINNER  ENTERPRISES 

1,319,498  i 1,310,888 

$ 

08/31/87 

09/18/87 

**08/86/89 

F.F.M,  MAART,  WILLIAM  C. 
PHONE  NO. 549-6491 

98.0 

NELCON,  INC. 

2,537,565  1 2,676,185 

i 

10/08/87 

10/88/87 

**07/14/89 

F.P.M.  MARIN,  GARY  R. 

PHONE  NO. 893-3371 

98.0 

60.5 

JIM  GILMAN  EXCAVATING  INC, 

4,872,387  $ 4,148,814 

$ 

10/02/07 

11/03/87 

**03/85/89 

F.P.M.  MITCHELL,  JIM 

PHONE  NO. 549-649 I 

97.0 

64,2 

E.F.  HATELICH  CONST.  CO, 

860,556  $ 858,563 

$ 

11/06/87 

18/11/87 

11/03/88 

F.P.M.  CHEZICK,  LAWRENCE  J. 
PHONE  NO. 755-57 17 

100.0 

73.6 

C.D.  CONTRACTORS 

08/08/88 

F.P.M.  JOHNSON.  BOB 

PHONE  NO. 649-2460 

r 


C'AI£:02/07/39 


PROJECT  NUMBER 
PROJECT  DESIGNATION 
TOOSffrBErcrrsTSTrnfl 


MILEAGE 

0.000 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/8? 
***  MISSOULA  DISTRICT  *+* 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


$ 2.445,145  $ 2.708,671  $ 
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MRT:-S}EpT:-nF-RTGBMyS-pRM;-MMBER 

' VMW  DATE""  PERCETiT* ' P EPlEnT  ‘ T CONST? " ' T CMT? 

WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

"rmtm 

**03/25/89  98.0  103.3 


F-HES  24- i» 28 '32 
CLEARWATER  JCT.  - EAST 


WIDENING,  PLANT  MIX  BITUMINOUS  INLAND  ASPHALT 
SURFACING  AND  SEAL  4 COVER 

11.844  $ 3,682,614  $ 3.503,864  $ 


05/06/89  F-.P.M,  WILLIAMS,  JAMES  R. 

05/23/88  PHONE  NO. 244-5560 

**06/16/89  95.1  88.3 


F 5-2(28)85 

FLATHEAD  CO.  LINE  - SOUTH 


6RADINB, AGGREGATE  SURFACING,  HILDE  CONSTRUCTION  CO., INC. 
PLANT  MIX  BITUMINOUS  SURFACING 

7.861  & OPEN  BRACED  FRICTION  COURSE  $ 7.611.662  i 3,351,492  $ 


06/07/88  F.P.M.  CBRISINGER, KENNETH  L 

06/24/08  PHONE  NO. 755-5717 
**11/15/89  44.0  45.5 


RTF  1-2(41)120 
U.S.  2 IN  KALISPELL 


RUT  FILLING  WITH  RALUMAC  INTERMOUNTAIN  SLURRY  SEAL 

AND  SLURRY  SEAL 

0.000  $ 99,478  $ 0 $ 


06/24/88  UNASSIGNED 

/ / 

**03/25/89  0,0 


BY  / / 


RTF  6-1(33)75 
PLAINS  URBAN 


GRADING,  AGGREGATE  SURFACING,  AMERICAN  ASPHALT  INC. 
PLANT  MIX  BITUMINOUS  SURFACING 

0.702  SEAL  4 COVER  $ 594,176  $ 489,398 


07/11/88  F.P.M.  GREEN,  JAMES  L. 

09/23/88  PHONE  N0.826:5783 
**04/29/89  82.4  80.0 


F 52-1(5)11  RIPRAP  4 GUARDRAIL 

BLUE  BAY  - EROSION  CONTROL 

2.552 


GLENN  REHBEIN  EXCAVATING, INC. 
608,552  i 2,464  $ 


09/02/88  F.P.M,  TOHBRINK,  DAN 

/ / PHONE  NO. 755-571? 

**06/01/8?  0.4  BY  06/01/89 


RTF-BRF  1-1(31)14 

TROY  - LIBBY  (WEST  SECTION) 

F 1-1(32)23  4 DE020 1(802) 

TROY  - LIBBY  (E.SECT.) 

RTF  1-1(33)1?  IJ-1 
TROY  REST  AREA 

15.965 


WASHINGTON  CONSTRUCTION 


10/07/88  F.P.M.  HITCHELl,  JIM 

11/16/88  PHONE  NO. 549-6491 

**07/29/91 


19,474,070  $ 36,302  $ 


0.4 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:Oc/07/|? 


PROJECT  NUMBER  MILEAGE 

.project  _»es  i ghat  i oh 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/89 

***  MISSOULA  DISTRICT  ***  PAGE  NO:  3 
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TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  EES.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO 3. COMP.  COMPLETE  USED 


F 1-2(32)168 

SLIDE  CORRECTION 

BLUE  ROCK  CUT 

0.000 

HIGHLAND  ENTERPRISES,  INC. 
Ac A, 593  $ 163.362  $ 


1 1 / 09/38  F.P.M.  TOHBRINK,  DAN 

12/07/33  PHONE  NO. 755-5717 

**07/07/09  3B.5 


SMP  2099(88)  CRUSH  i STOCKPILE 

CRUSH  ?•  RTQCKPIIE 

0.000 


AMERICAN  ASPHALT  INC. 
332,000  I 103,AA5  I 


i 1/09/38  F.P.M.  JOHNSON,  BOB 

11/26/88  PHONE  NO. 649-2460 
**03/25/89  31.2  BY  06/30/83 


SMP  4599(88)  CRUSH  i STOCKPILE 

CRUSH  L STOCKPILE  MISSOULA  DI3 

0.000 


MCELROY  l MILKEN  INC. 
$ 174,825  $ 


11/09/88  F.P.M.  MARIN,  GARY  R. 

/ / PHONE  NO. 293-3371 
**06/30/87  0.0  BY  06/30/89 


F 5-4(7)160 

DICKEY  LAKE  - NORTH  l SOUTH 


GRADING,  AGGREGATE  SURFACING,  J.J.  WELCOME  CONST.  CO.,  INC. 
PLANT  MIX  BITUMINOUS  SURFACING 

8.714  6 OPEN  GRADED  FRICTION  COURSE  $ 7,062,320  $ 25,000  $ 


12/13/88 


**11/15/90 


F.P.M.  PIEDALUE,  EUGENE  R. 
PHONE  NO. 387-5050 
0.  A 


BRF  6-1(28)105 

H.QP  D I XON ( RAVA I S CREEK ) 


APPROACHES,  GRADING,  AGGREGATE  GLENN  PEH8EIN  EXCAVATING, INC. 
SURFACING  fc  PLANT  MIX 

0.113  BITUMINOUS  SURFACING  $ 3AA.805  i 1,397  $ 


12/13/88  F.P.M.  MAART,  WILLIAM  C. 

/ / PHONE  NO . 549649 1 
**09/15/90  A, A 


I 15-1(76)51 

PIPE  ORGAN  - NORTH 

GRADE,  AGGREGATE  SURFACING. 

PLANT' MIX  BITUMINOUS  SURFACING 
3.A80  L OPEN  GRADED  FRICTION  COURSE  $ 

HILDE  CONSTRUCTION  CO., INC. 

6,688,290  $ 6,546,204  $ 

10/07/86 

11/04/86 

11/07/88 

F.P.M.  CAPRARA,  FRANK  JR. 
PHONE  NO. 633-6290 

100.0 

F-BRF  13-1(6)56 

NORRIS  HILL 

GRADING.  A6SRESATE  SURFACING, 
PLANT  HiX  BITUMINOUS  SURFACING 
9.812  SEAL  6 COVER  $ 

HILDE  CONSTRUCTION  CO., INC. 

5,230,226  $ 5,516,031  t 

08/04/87 

07/23/87 

**03/25/89 

F.P.M.  FLYNN,  CLAUDE 

FHONE  NO. 635-3260 

78.0 

111.6 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31  -39 


DATE: 02/07/89 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  4 

FRIRrCuRTRSCTOR 

'HDRTT"DEPTT"0F"HT5flBfiYS"FR0J:-HBHBBER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

’Hffi'IC' 
WORK  BEG. 
PRO J. COMP. 

' " PEROT " PEROTT  EOT ' ~T  CMC 

PPOJECT  TIME 

COMPLETE  USED 

RTF-BRF  8-2(15)39 

HELENA  - WEST  (WEST  SECTION) 

5.095 

GRADING.  AGGREGATE  SURFACING,  MARDNICK  CONST.  CO.,  INC 

PLANT  MIX  BITUMINOUS  SURFACING 

SEAL  6 COVER  AND  STRUCTURE  $ 3,023,629  $ £,882,883  S 

08/09/87 

09/02/87 

**03/25/89 

F.P.M,  BROELL,  IRVIN 

PHONE  NO. AAA-6338 

95.3  86.8 

F-HES  69-1(2)6 
BQULDER-WHITEHALL 

16,079 

PLANT  MIX  BITUMINOUS  OVERLAY 

$ 

JIM  GILMAN  EXCAVATING  INC. 

2,231,905  $ 2,152,603  $ 

12/07/87 

03/25/88 

11/03/88 

F.P.M.  ERICKSON,  WALTER 
PHONE  NO. 782-0397 

1 00.0 

94.2 

In  15-2(56593 

MELROSE-NORTH 

5.700 

PLANT  MIX  BITUMINOUS  SURFACE, 

SEAL  6 COVER 

$ 

AMERICAN  ASPHALT  INC. 

1,567,012  $ 1,319,904  $ 

04/11/88 

05/19/88 

**03/25/89 

F.P.M.  BLOSSOM,  ROGER 
PHONE  NO. 835-20 11 

83,9 

98,9 

BRS  273-1(1)1 

WARM  SPRINGS  CREEK  BRIDGE 

0.013 

APPROACHES 

$ 

JIM  6ILMAN  EXCAVATING  INC. 

264,916  $ 248,486  $ 

04/11/88 

07/21/88 

11/10/88 

F.P.M.  GILMAN,  ROBERT 
PHONE  NO. 683-6901 

100.0 

92.2 

RT  1(19) 

DILLON  - DIVIDE 

RT  39(9) 

BECK  HILL  - DEER  LODGE 

RTS  205-1 ( 9 1 ? 1 

BELGRADE  - BOZEMAN 

53.400 

PLANT  MIX  BITUMINOUS  LEVELING, 
SEAL  i COVER 

J 6 L CONSTRUCTION 

1,122,672  $ 1,088,906  1 

04/11/88 

05/05/88 

09/16/83 

F.P.M. 

PHONE  NO. 

100.0 

BY  09/01/88 

F <*6-3(2)42 

FLANT  MIX  BITUMINOUS  OVERLAY, 

JIM  GILMAN  EXCAVATING  INC. 

05/06/88 

F.P.M.  BETTLE,  JOSEPH 

15  HI.  NE  OF  WISDOM-NORTHEAST 

SEAL  fc  COVER 

07/27/88 

PHONE  NO. 782-1797 

9.144 

$ 1,063,302  $ 1 ,076,307  $ 

*+03/25/89 

98.0 

110.0 

RTF-BRF  9-1(13)11 

GRADING,  AGGREGATE  SURFACING, 

SK  CONSTRUCTION,  INC. 

09/02/88 

F.P.M.  WILSON,  ROBERT 

AVON  - ELL  IS TON 

PLANT  MIX  BITUMINOUS  SURFACING 
12.000  $ 

5,853,151  $ 2,394,965  $ 

(0/03/88 

**07/06/90 

PHONE  NO. 492-6464 

40.7 

20.7 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/89 


DATE : 08/07/ 89 

***  BUTTE  DISTRICT  *** 

PAGE 

NO:  5 

'"FRIRrCOflTMCTOR 

PORT.  DEFT.  OF  PISRBAyS  FFOJ 

. MANAGER 

Award  date 

PERCENT  PERCENT  7,  CONST. 

A CONT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

F-FH  50-1(8)1 

PLANT  MIX  BITUMINOUS  OVERLAY 

H.  K.  CONTRACTORS,  INC. 

09/02/88 

F.P.M.  SAUNDERS .LESLIE 

PHONE  NO. 222-8 199 

NEST  YELLOWSTONE  - NORTH 

/ / 

7.998 

$ 

1,398,030  $ 0 

$ 

**07/28/89 

0.0 

13.3 

F 11-1(12)24 

REST  AREA  REHABILITATION 

SKINNER  ENTERPRISES 

09/30/33 

F.P.M.  BRANUM,  JERRY 

EMIGRANT  REST  AREA 

10/27/88 

PHONE  NO. 222-3199 

0.000 

$ 

573,640  $ 79,353 

$ 

**05/15/89 

13.9  1 

BY  05/15/1 

RR  9020(7) 

GRADE  i AGGREGATE  SURFACING 

TAMIETTI  CONSTRUCTION  CO, 

11/09/88 

F.P.M.  WIEBE.  HAROLD 

ROCK  CR  BR. (SKALKAHQ  RD.) 

12  111  188 

PHONE  NO. 225-3962 

0.151 

1 

317,169  $ 57,123 

$ 

**09/15/89 

18.0 

F 46-7(1)65 

PLANT  MIX  BITUMINOUS  OVERLAY, 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  SETTLE , JOSEPH 

WISE  RIVER-EAST 

SLOPE  FLATTENING  AND 

/ / 

PHONE  NO. 782- 1797 

8.231 

SEAL  & COVER 

$ 

673,044  $ 0 

% 

**07/88/89 

0.0 

HES  4141(39) 

GUARDRAIL  INSTALLATION- 

OMO  CONSTRUCTION  INC 

11/09/88 

F.P.M.  WISSIN6ER,  HARK (ACT) 

3 LOCATION  - DISTRICT  2 

3 LOCATIONS  (DISTRICT  2 DEER 

/ / 

PHONE  NO. 494-3224 

0.000 

LODGE/GRANITE,  JEFFERSON  & 

t 

74,628  $ 0 

% 

**06/16/89 

0.0 

HES  4141(49) 

INSTALL  TRAFFIC  SIGNAL 

KALI SPELL  NEON 

11/09/88 

F.P.M.  WISSINGER,  MARK (ACT) 

BUTTE  DISTRICT  SIGNAL  CONTROLL 

CONTROLLERS  (STATE  FURNISHED) 

01/10/89 

PHONE  NO. 494-3224 

0.000 

$ 

8,475  $ 6,797 

01/14/89 

100.0 

F 14-1(2)1 

PLANT  MIX  BITUMINOUS  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC, 

18/13/88 

UNASSISNED 

TOWNSEND-EAST 

/ / 

5.700 

$ 

715,373  $ 2,897 

$ 

**08/18/89 

0.4 

IR  90-3(64)181 


JIM  OILMAN  EXCAVATING  INC, 


12/13/88  F.P.M.  ERICKSON,  WALTER 
PHONE  NO. 782-0397 


*»  ESTIMATED  COMPLETION  DATE  ONLY 


• 1 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


CONSTRUCTION  REPORT  FOP  PERIOD  ENDING  01/31/89 

DATE: 0E/07/G?  ***  BUTTE  DISTRICT  ***  BASE  NO:  6 

— PRIHE'CGRTRRCTDR  RORT7"DEPT7'OF~RI5flB8Y5~FROJ7‘RBNfl3ER 

7 mm- mw — — ttt'tibt- 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK  CONTRACT 

AWARD  ANT. 

CONTRACTOR 

PAYMENTS 

"TarawnwF' 

WORK  BEG. 
PROJ.COMF. 

'■  PEP  WPER'Efrr ' TEUTIST7" 
PROJECT 

COMPLETE 

~vmr. 

T I ME 
USED 

DEER  LODGE  - N.  « S. 

8.200 

$ 1.236,701  $ 

6.120  $ 

r7— - 
**08/18/39 

0.5 

SAP  159(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - BUTTE  01 

0 . 000 


D-K  RENTALS  AND  CONTRACTING 
$ 209,100  $ 0 $ 


12/13/98  UNASSIGNED 

/ / 

**06/30/89  0.0 


BY  06/30/99 


:iLY. 


RS  330-1(9)7 

ULM  - SOUTH  (MIDDLE  SECTION) 

5. 399 

GRADING,  AGGREGATE  SURFACING 
l PLANT  MX  BITUMINOUS  SURF. 

SK  CONSTRUCTION,  INC. 

$ 1,979,57?  $ 2,061,026  $ 

11/06/87 

12/09/87 

11/21/88 

F.P.M.  ENDERSON,  GENE 

PHONE  NO. 738-9319 

100.0 

89,0 

F-RRS-BRF  60-2(19)81 

GREAT  FALLS  - EAST 

9.897 

RECONSTRUCTION 

SLETTEN  CONSTRUCTION  CO. 

1 9,598,086  $ 9,395,820  1 

12/07/87 

02/16/88 

**03/25/89 

F.P.M.  ROBINSON,  FRANK 
PHONE  NO, 727-9350 

97.9 

68.1 

RTF  3-2(16)92 

PLANT  MI/  BITUMINOUS  OVERLAY, 

MARVIN  A.  REHBEIN 

09/11/88 

F.P.M.  WICKHAN,  TERRY 

CHOTEAlj  - PENDROY  JCT. 

SEAL  & COVER 

05/02/88 

PHONE  NO, 

RTF  58-1(6)12 

11/11/88 

BY  09/01/88 

KIOWA  - HUDSON  BAY  DIVIO 

39.100 

$ 

1,559,097  $ 1,538,696  $ 

100.0 

RS  339-1(2)6 

PLANT  MI/  BITUMINOUS  SURFACING 

UICKENS  CONSTRUCTION,  INC. 

09/11/88 

F.P.M.  TREFTZ . GORDAN 

NO.  OF  HARLEM-HQGELAND 

05/31/88 

PHONE  NO, 265-6821 

8.81? 

$ 

1,363,909  i 1,179,799  $ 

**03/25/89 

86.5 

95.0 

TR  15-8(1(9)380 

PLANT  MI/  BITUMINOUS  SURFACE  HI IDE  CONSTRUCTION  CO., INC. 

05/06/88 

F.P.M.  LEO.  DENNIS  P. 

KEVIN  INTERCHANGE  - NORTH 

OVERLAY  AND  PLANT  MX 

08/29/88 

PHONE  NO. 338-7919 

9.217  SEAL  COURSE  $ 2,366,50?  * 2,005,793  * 

**03/25/69 

89,6 

97.8 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OP  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/8? 


DATE: 02/07/89 

♦♦♦  GREAT  FALLS  DISTRICT  ♦*♦ 

PAGE  NO:  7 

PRT^r-r.ORTRfiCTOR 

■HGRTT'DEPTT'OF'RTBRMVS'PGGJT'WflRBER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR. 

AWARD  AMT.  PAYMENTS 

TwmarijaTF' 

WORK  BEG. 
PRO J. COUP. 

' ■ PERCETTT  " PERtERT  ‘ T EURST: ' ' V IMT. 
PROJECT  time 

COMPLETE  USED 

P 57-2(8)10 

RAYNESFORD  - GEYSER 

11.463 

PLANT  MIX  BITUMINOUS  SURFACING 
OVERLAY 

SK  CONSTRUCTION,  INC. 

$ 2,097,830  $ £.054,090  $ 

06/07/88 

06/20/38 

*♦02/03/89 

F.P.M.  ENDERSON,  GENE 

PHONE  NO. 738-4319 

97.9  90.0 

RTF  5205(A) 

RIVER  DRIVE-GREAT  FALLS 

0.000 

THIN  OVERLAY 

UNITED  HAT'LS  OF  GREAT  FALLS 

$ 74,400  $ 59.147  $ 

06/24/88 

08 ! to  18$ 
08/24/aa 

UNASSIGNED 

79.5  BY  / / 

BRF  1-4(8)303 

BRIDGE  APPROACHES 

INLAND  ASPHALT 

07/11/88 

F.P.M.  GREGORY,  D. 

SW  OF  GALATA  (N  FK.UIL.CR.) 

08/02/88 

PHONE  NO. 432-32 11 

RTF  1-4(11)292 

EALATA-E.l  H. 

16.074 

$ 1.921,089  $ 1,924,985  $ 

♦♦06/30/B9 

98.0 

F 60-2(22)91  U-2  SIGNING  & TRAFFIC  SIGNALS 

MONTANA  LINES,  INC 

09/02/88 

F.F.M.  SMITH,  WALT 

VARIOUS  L0CATI0NS-6REAT  FALLS 

10/26/88 

PHONE  NO. 727-4350 

0.000 

$ 110,163  t 86,97 

6 t 

♦♦07/28/89 

79.0 

16.0 

IP.  0006(15) 

REST  AREA  REHABILITATION 

WILLIAMS  BROTHERS  CONSTRUCTION 

09/02/88 

F.P.M.  STEEN.  GARY 

REST  AREAS-DISTRICT  S3 

DEARBORN  REST  AREA-NuRTHBOUND 

toht  /8& 

PHONE  NO. 362-4607 

0.000 

$ 361,002  $ 104,258  $ 

♦♦06/15/89 

£8,9 

BY  06/15 

RS  255-1(1)0 

PLANT  MIX  SURFACING  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC, 

10/07/86 

F.P.M.  GREGORY.  D 

RUDYARD-NORTH 

i i 

PHONE  NO. 432-3211 

5.300 

% 939,152  $ 3,500  $ 

*♦08/04/89 

0.4 

HES  4141(50) 

INSTALL  TRAFFIC  SIGNAL 

KALI  SPELL  NEON 

11/09/88 

F.F.M,  SMITH,  WALT 

GREAT  FALLS  DISTRICT  SIGNAL  CO 

CONTROLLERS  (STATE  FURNISHED) 

12/13/88 

PHONE  NO. 727-4350 

0.00 

o 

$ 13.840  i 

12,09 

2 $ 

♦♦06/16/89 

87.4 

♦♦  EST I HATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/8? 


BATE  :0c '07/ 89 

***  GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  8 

PRIME  CONTRACTOR 

PORT.  DEPT.  OF  RIGRflfi?5"rR0”7~RSRBGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AMD  DATE 
WORK  BEG. 
FROJ.COMP. 

PERCENT  PERCENT  TL  EORST . I CDRT: 
PROJECT  TIME 

COMPLETE  USED 

R3  £71-1(3)1 

DRUMHOND-N. (S . SECT . ) 

AGGREGATE  SURFACING, 

PLANT  MIX.  BITUMINOUS  SURFACING 
3,450  AND  SEAL  i COVER 

AMERICAN  ASPHALT  INC. 

$ 309.934  t 0 t 

! 1/09/88 
/ / 

**07/07/8? 

UNASSIGNED 

0.0 

SMr  1899 (88) 

CRUSH  AND  STOCKPILE  - GT. FALLS 

CRUSH  £ STOCKPILE 

! 0.000 

KONITZ  CONTRACTING,  INC. 

$ 444,730  $ 0 i 

11/09/88 

01/30/89 

**03/25/89 

F.P.M,  HICKMAN.  TERRY 
PHONE  NO. 

0.0 

BY  06/30 

IR  15-606)301 

POWER  - K.l  S. 

PLANT  MIT  BITUMINOUS 
SURFACE  OVERLAY 

7.750 

GLENN  REHBEIN  EXCAVATING, INC, 

* 2,172,660  $ 0 $ 

12/13/88 
i / 

**09/15/89 

F.P.M.  SMITH,  WALT 

PHONE  NO, 727-4350 

0.0 

iirECERDIVE'DISTRICT' *ii™ 

BRF  62-1 
MISSOURI 

(5)4 

RI.BR.-S. -CULBERTSON 

0.836 

STRUCTURE  OVER  MISSOURI  RIVER  MORGAN  AND  OSWOCD  CONSTRUCTION 

$ 5,049,477  $ 4, 732, 789  $ 

09/27/85 

12/09/85 

**02/03/89 

F.P.M.  6REUFE,  LARRY  K. 

PHONE  NO. 653- 1050 

93.7  118.1 

RRP  335-1(5)0 

SOUTH  OF  GLENDIVE  ROAD 

0.000 

ROADWAY  LIGHTING 

$ 

TRIAN6LE  ELECTRIC,  INC. 

9,07?  $ 9,139  $ 

01/10/86 

05/13/86 

08/20/86 

F.P.M.  QUALE,  KENNETH  G. 
PHONE  NO. 733-5639 

100.0 

re 

u-J 

F-BRF-HES  25-1(9)0 

CIRCLE  - NORTH 

8.586 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

AND  SEAL  £ COVER  $ 

EMPIRE  SAND  AND  GRAVEL  CO,, INC 

5,028,305  $ 5,362,285  ) 

11/06/87 

02/17/88 

**07/28/89 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2377 

98.0 

78 

R3  251-2(3)3! 

RECONSTRUCTION,  PLANT  MIX 

PRINCE.  INC. 

12/07/87  F.P.M.  BALDWIN, JAMES  E, 

DANIELS  CO. LINE-NORTH  £ SOUTH 

BITUMINOUS  OVERLAY 

04/06/38  PHONE  NO. 707-5701 

6.571 

$ 1,227,944  % 1,062,410  t 

**01/28/89  38.1 

112.8 

**  ESTIMATED  COMPLETION  DATE  ONLY 


IAIEiOe/07/89. 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION  


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/89 

***  GLENDIVE  DISTRICT  ***  PAGE  NO:  9 

pRIBE-CDSTRfiCTOR  R0RT;~DEPT:"0F~RIAAsh?S"PR0IT'RAR5SER 

mw  WTr  - - PErar  - ?Ep:r^- - v iv^rrr  cunt: 

TYRE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COHP.  COMPLETE  USED 


BR  9028(7! 

REDWATER  RIVER  BRID6E 

APPROACHES 

0.300 

TRACY  COWDREY  i 

i 351.866  $ 

ASSOC. 

282,460  $ 

05/06/88 

07/13/88 

**03/25/89 

F.P.M.  QUALE , KENNETH  8. 
PHONE  NO. 783-5689 

80.3 

108,9 

RS  254-1(6)26 

2 HI.  NORTH  GP  BLOOMFIELD  NO. 

PLANT  MIX  BITUMINOUS  OVERLAY, 
BRIDGE  REPLACEMENT  WITH  FIFES 

6.000 

CENTURY  PAVING  ! 

i 681,884  t 

INC. 

648,775  $ 

06/07/88 

07/11/88 

**02/03/89 

F.P.M.  WOLF.  LARRY 

PHONE  NO. 365-2877 

95.1 

9 l 7 

F-HES  1-10(24)592 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PRINCE,  INC. 

08/08/88 

F.P.M.  NOVAKOVICH,  DUANE  J. 

WOLF  POINT  - EAST 

SEAL  & COVER  AND  TURNBAYS 

09/08/88 

PHONE  NO. 653-1050 

HE3  30-1(1)0 

PLENTYKQOD  - SOUTHEAST 

11.896 

1 1,502,480  $ 1,339,834  $ 

♦*07/21/89 

89,2 

58.9 

RS  253-2(4)37 

BROCKWAY-N.l  S. 

AGGREGATE  SURFACING  AND 

PLANT  MIX  BITUMINOUS  SURFACING 
9.884  $ 

PRINCE,  INC, 

1,268,023  $ 

599,664  $ 

08/08/88 

09/jf/ea 

**07/21/89 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 365-2877 

47.3 

51.1 

F-HES  37-3(2)70 

7HI.E.0F  ASHLANC-E. 

PLANT  MIX  BITUMINOUS  OVERLAY, 

SEAL  L COVER 

7.800  1 

PRINCE,  INC, 

1,786,443  $ 

13,068  $ 

10/07/88 

11/13/88 

**08/04/89 

F.P.M.  STROHMAYER . DUANE  J. 
PHONE  NO. 226-4826 

0.7 

RS  261-2(2)26 

RICHLAND  CQ.LINE-N. 

AGGREGATE  SURFACING  i 

PLANT  MIX  BITUMINOUS  SURFACING 
7.415  % 

INTERHOUNTAIN  SLURRY  SEAL 

1,367,644  $ 0 $ 

11/09/88 
/ / ' 
**08/13/89 

F.P.M,  BALDWIN, JAMES  E 
PHONE  NO. 787-5701 

0.0 

IR  94-6(37)218 

SLENDI VE-EA3T 

PLANT  MIX  BITUMINOUS 

SURFACING  OVERLAY  l 

51.000  OPEN  GRADED  FRICTION  COURSE  $ 

SLETTEN  CONSTRUCTION  CO. 

4,433,646  $ 0 $ 

12/13/88 

/ / 

**11/15/89 

UNASSIGNED 

0.0 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


m 


* 


DATE i OS / 07 / 89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 
CONSTRUCTION  REPORT  FOR  PERIOD  ENDING 
***  SLENDIVE  DISTRICT  ♦** 

01/31/89 

PAGE 

: NO : 1 0 
CRBSKER 
'TFBK7'. 
TIME 
USED 

PRIME  CONTRACTOR 

SnRT:"DEPT:"0F'RIGRIJB7S“PR0; 
PERtEFT  ‘ PERCEPT  T CONSTT " 
PROJECT 

COMPLETE 

PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  CATE 
WORK  BEG. 
PR0 I. COMP, 

M 5008(35 

GRADE.  GRAVEL  SURFACE, 

CENTURY  PAVING  INC. 

12/13/88 

UNASSIGNED 

SARGENT  AVE.i  ALLARD  ST. BLEND, 

PLANT  mix  BITUMINOUS  SURFACING 

/ / 

0.378 

$ 

612,803  $ 0 

$ 

**07/81/89 

0.0 

BRS  270-1(1)7 

APPROACHES,  GRADING  AND 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

UNASSIGNED 

N.E.OF  ALBIONSLITT.MIS.RI.) 

AGGREGATE  SURFACING 

/ / 

0.417 

1 

403,279  $ 0 

$ 

**09/15/89 

0.0 

SHF  1399(88) 

CRUSH  AND  STOCKPILE 

CONFEDERATED  CONTRACTORS, 

INC. 

12/13/88 

UNASSIGNED 

CRUSH  AND  STOCKPILE  - GLENDIVE 

/ / 

0.000 

% 

185,000  $ 0 

$ 

**06/30/89 

0.0 

BY  06/30/1 

SUP  5399(88) 

CRUSH  AND  STOCKPILE 

CENTURY  PAVING  INC, 

12/13/88 

UNASSIGNED 

CRUSH  AND  STOCKPILE  - GLENDIVE 

/ 

0.000 

$ 

264,800  $ 0 

$ 

**06/30/89 

0.0 

BY  06/30/1 

GLENDIVE  DISTRICT  TOTALS: 

$ 

24,173,665  J 13,970,474 

1 

“”5?T  B 

***  BIClIRGE  DISTRICT  *** 

IR  90-8(101)42? 

plant  mix  bituminous  overlay 

EMPIRE  SAND  AND  GRAVEL  CO.,  INC 

10/02/67 

F.P.H.  SCHUMAN , DAVID  P 

LAUREL  - EAST  4 WEST 

HES  4-2(7)54 

LAUREL  INTERCHANGE 

HES  48-1(9)0 

HARDIN  ROAD 

K OPEN  GRADED  FRICTION  COURSE 

0.310  i 

3,843,747  $ 3,637,003  $ 

11/04/8? 

**02/26/89 

PHONE  NO, 245-9802 

94,6 

IR  0003(16)  REST  AREA  REHABILITATION 

REST  AREA  UP6RADES-BLSN . D 1ST . 

FISHER  CONSTRUCTION  CO. 

02/08/88 

04/18/88 

F.P.M.  STilDERAKER,  RAY? 

PHONE  NO. 

10NB 

0.000 

$ 997,74?  $ 1,025,694  $ 

**02/26/89 

98.0 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


# 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/69 


DATE : 02/ 07/89 

***  BILLINGS  DISTRICT  *** 

PASt 

I NC  :1 1 

PRTHE’CONTBfiCTOfi 

'fi0RT:“DEPT7"0F'RIGHBS?S'PR0; 

IT ‘MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT,  PAYMENTS 

MJflTDflTt" 
WORK  BEG. 
PRO J, COMP, 

■ ■ rERiETi'  ■ mmr  * r curst:  ■ 

PROTECT 

COMPLETE 

1 

sslf 

. 1 

RTF  43-1(6)15 

ROY  - EAST  l NEST 

PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  i COVER 

68,000 

PORTABLE  PAVERS,  INC, 

$ 763,A?2  i 757, B86  $ 

04/11/88 

05/04/38 

09/29/88 

F.P.M,  PASSOW,  ROBERT  A. 
PHONE  NO. 568-2556 

100.0 

BY  09/01/88 

HES  4-1(11)12 

SOUTH  OF  BRIDGER 

0.900 

GUARDRAIL  INSTALLATION  ?,  ONE  WAY  SIGN  AND  CONST,  INC. 

Slope  flattening 

$ 91,481  $ 89,814  $ 

05/06/88 

05/31/88 

10/21/88 

F.P.M.  QP IE,  BRUCE  E. 

PHONE  NO. 248-3827 

100,0 

57.9 

IR  90-9(66)473 

BIG  HORN  COUNTY  LINE  - EAST 

13.063 

PLANT  MIX  BITUMINOUS  OVERLAY  l EMPIRE  SAND  AND  GRAVEL  CO., INC 
PLANT  MIX  SEAL  COURSE 

$ 4,321,156  1 3,109,923  $ 

05/06/38 

08/03/68 

**03/25/89 

F.P.M.  CHARLTON, ROBERT  T.3R 
PHONE  NO. 252-8218 

72.0 

80.0 

P 14-5(5)16? 

PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO., INC. 

07/11/88 

F.P.M.  SACKS,  RAY 

MAIN  ST, -ROUNDUP 

08/22/88 

RHONE  NO. 852-4138 

RTF  61-1(6)0 
ROUNDUP-NORTH 

7.631 

$ 

2,309,650  t 1,006,205  $ 

**08/01/89 

43.6 

61.8 

IR  90-9170)532 

MILLING  l PLANT  MIX  BITUMINOUS 

KIEWIT  WESTERN  CO. 

07/11/88 

F.P.M.  5CHAAK,  RAYMOND  J, 

LODGE  GRASS-SOUTH 

SURFACING 

08/01/88 

PHONE  NO. 639-2914 

i 1.700 

i 

3,938,950  $ 4,099,331  $ 

11/10/88 

100.0 

BY  11/15. 

RS  £36-1(7)0 

WIDENING,  PLANT  MIX  BITUMINOUS  INLAND  ASPHALT 

07/11/88 

F.P.M,  PASSOW,  ROBERT  A. 

HILGER-W INIFRED 

OVERLAY,  SEAL  t COVER 

09/02/88 

PHONE  NO. 568-2556 

24.085  5 2,155,874  $ 921,986  $ 

**08/15/8? 

42,9 

57,5 

BRS  313-1(6)8 

BRIDGE  REPLACEMENT  (WITH  PIPE) 

SALVESON  CONST,  CO, 

07/11/88 

F.P.M.  STUDEBAKER,  RAYMOND 

O-FLOW  BITCK-S.H.  OF  HARDIN 

AND  APPROACHES 

/o  i/s  as 

PHONE  NO. 

0 . 020  $ 

253,056  i 32, 3? 1 $ 

** 04/29/89 

32,6 

40,0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


* 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/89 


DATE:02/07/89 

*♦*  BILLINGS  DISTRICT  *** 

PASE  N0:12 

PRIME  CONTRACTOR 

M-MTr- 
WORK  BE6. 
PRO J. COMP. 

'flOSTT'OEPTrOF'RIBRHByS'PRDJrflMBGER 
PERCENT-  " PEREEfiT"  ~T  CONSTT ' T CORTT 

PROJECT  tire 

COMPLETE  USED 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

BRF  98-1(7)5 

BR-5MILES  N.  OF  HARDIN 

APPROACHES 

0.130 

EDWARD  T.  CORPS  CONST. 

i 155.182  $ 99.652  1 

09/02/88 

10  io3  I8i 

** 07/07/89 

F.P.M.  STUDEBAKER,  RAYMOND 

PHONE  NO. 

61.0  53.3 

HE5  16-1(26)3 

MAIN  1 LOGAN  - BILLINGS 

0.000 

TRAFFIC  CONTROL  DEVICES 
INTERSECTION  OF  MAIN  ST.  1 
LOGAN  LANE  - BILLINGS 

MIDLAND  ELECTRIC  CO.  INC. 

$ 75,283  $ 52,578  $ 

09/02/83 

to  In  188 
**06/15/89 

F.P.M.  SCHUMAN,  DAVID  P. 

PHONE  NO. 295-9802 

69.8 

96,7 

IR  90-8(110)963 

BIG  HORN  CO.  LINE-W. 

10.281 

PLANT  MIX  BIT. OVERLAY  & PLANT 
MIX  SEAL  COAT 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

% 2,739,382  $ 1,356,992  $ 

10/07/88 

10/13/88 

**09/22/89 

F.P.M.  CHARLTON, ROBERT  T.SP 
PHONE  NO. 252-8218 

99.6 

15.0 

HES  9191(52) 

INSTALL  TRAFFIC  SIGNAL 

SCOTT 

CONSTRUCTION  INC. 

11/09/88 

UNASS  I GNED 

BILLINGS  DISTRICT  SIGNAL  CONTR 

0.000 

CONTROLLERS  (STATE  FURNISHED! 

1 21 

,590  i 0 1 

/ / 

**06/16/89 

0.0 

F 9-1(10)29 

REST  AREA  REHABILITATION 

0LTR06GE  CONSTRUCTION  INC. 

12/13/88 

F.P.M.  SLOE,  DAVID  A. 

3RID6ER  REST  AREA 

0.000 

$ 399,390  $ 0 $ 

/ / 

**06/15/89 

PHONE  NO. 

0.0 

BY  06/15/89 

5MP  3599(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - BILLINGS 

D-K  RENTALS  AND  CONTRACTING 

12/13/88 
/ / 

UNASSISNED 

0.000 

$ 202,000  $ 0 $ 

**06/30/89 

0.0 

BY  06/30/89 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/8? 


DATE: 02/07/8? 

***  STATE  HIDE  *** 

RASE  NO :13 

PRIRETOSTRBCTOR 

MONT.  DEFT.  OF  RIGRwArS  PROI 

rMRBGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  MORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

MTt 
WORK  BEG. 
PRO 3. COMP. 

" tP  lEP(7~  “ P tPCENT'  “ T C0PP7C 
PROJECT 

COMPLETE 

tcm: 

TIME 

USED 

HES  AIR  1(34! 

PENNANT  SIGNS  - VAR.  DISTRICTS 

0.000 

NO  PASSING  PENNANT 

ZONE  SIGNING  l NO 

PASSING  PENNANTS 

ONE  HAY  SIGN  AND  CONST.  INC. 

$ 182, "68  $ 196,140  $ 

08/08/86 
10/13/88 
i 1/17/88 

UNASSIGNED 

100.0  E 

1Y  11/18/88 

HES  4141(38) 

3 LOCATIONS-DIST.EV3 

0.000 

OVERHEAD  FLASHERS, 

SIGNING  AND  RUMBLE  STRIPS 

KALI SPELL  NEON 

$ 17,188  $ 0 i 

11/09/88 
/ / 

**fi6/G?/R? 

P.P.M.  BRANUM,  JERRY 

PHONE  NO. 888-6 199 

0.0 

HES  4141(54) 

SAFETY  IMPROVEMENTS 

OHO  CONSTRUCTION  INC 

18/13/88 

F.P.H.  NISSINGER,  MARK (ACT) 

15  LQCAT I ONS-STATEW I DE 

DISTRICT  8 

/ / 

PHONE  NO. 494-3884 

0 . 000 

$ 16,378  $ 0 * 

**07/81/89 

0.0 

MDIPOIMi:: 


eebo::: 


zvmz:. 


MONT  ANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


p -r- 

4K.  VO 

s £ * 

-c 


DATE : 03/06/89  C&-& 

i i CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/88/89 

&CK  / lO+~  ***  MISSOULA  DISTRICT  *** 

PAGE  NO:  1 

F'RTRE  CONTRACTOR 

MONT.  DEFT.  OF  RTSHWfi75_PRD J 

. MANAGER 

ABfiRD  DATE 

"PERCENT’  - PERCENT’ ’ V CDNBTC ' 

tcdnt: 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

FRO J, COMP. 

COMPLETE 

USED 

IR  90-1 (106)58 

REST  AREA  RENOVATION 

SKINNER  ENTERPRISES 

06/31/87 

F.P.M,  MAART,  WILLIAM  C. 

QUARTZ  FLAT  i BEARMOUTH  REST  A 

QUARTZ  FLATS  - WESTBOUND 

09/18/87 

PHONE  NO. 549-6491 

0.000 

% 

i ,319,496  $ 1,397,575  $ 

98.0 

F 1-1(85)65  & DE  0200(801) 

GRADING,  AGGREGATE  SURFACING, 

NELCON,  INC. 

10/02/87 

F.P.M.  MARIN,  GARY  R. 

ELK  HILL  - LYONS  SPRING 

PLANT  MIS  BITUMINOUS  SURFACING 

10/22/87 

PHONE  NO. 293-337! 

3.247 

$ 

8,537,565  * 8,676,125  $ 

**07/14/89 

98.0 

60,5 

F-BHF-BRF  24- 1(25)9 

GRADING,  AGGREGATE  SURFACING, 

JIM  GILMAN  EXCAVATING  INC. 

10/02/87 

F.P.M.  MITCHELL.  JIM 

POTOMAC  - WEST 

PLANT  MIS  BITUMINOUS  SURFACING 

11/03/87 

PHONE  NO. 549-6491 

7.090 

$ 

4,272,327  $ 9,199,383  $ 

**03/25/89 

97.1 

64.2 

IR  90-1(105)15 

WEIGH  STATION 

C.D.  CONTRACTORS 

02/08/88 

F.P.M.  JOHNSON,  BOB 

HOUGAN  WEIGH  STATION 

03/14/88 

PHONE  NO. 649-2460 

0.000 

$ 

2,445,145  $ 2,710,751  $ 

**03/25/89 

98.0 

103.3 

F-HES  24-1 (28)32 

WIDENING,  PLANT  MIS  BITUMINOUS 

INLAND  ASPHALT 

05/06/98 

F.P.M.  WILLIAMS,  JAMES  R. 

CLEARWATER  JCT.  - EAST 

SURFACING  AND  SEAL  L COVER 

05/23/88 

PHONE  NO. 244-5560 

1 1.844 

$ 

3,o82,614  $ 3,503,864  $ 

**06/16/89 

95.1 

88.3 

F 5-8(88)95 

GRADING, AGGREGATE  SURFACING, 

HILDE  CONSTRUCTION  CO., INC. 

06/07/88 

F.P.M.  CHRISINGER, KENNETH  L 

FLATHEAD  CO.  LINE  - SOUTH 

PLANT  MIX  BITUMINOUS  SURFACING 

06/24/38 

PHONE  NO. 755-57 17' 

7.861 

5 OPEN  GRADED  FRICTION  COURSE  $ 

7,611,662  i 3,351,492  $ 

**11/15/89 

44.0 

45.5 

RTF  1-8(41 ) 120 

RUT  FILLING  WITH  RALUMAC 

INTERMOUNTAIN  SLURRY  SEAL 

06/24/88 

UNASSIGNED 

U.S.  8 IN  KALISPELL 

AND  SLURRY  SEAL 

/ / 

0.000 

t 

99,478  $ 0 $ 

**03/25/89 

o.o 

BY  / / 

RTF  5-1(38)75 

GRADING,  AGGREGATE  SURFACING, 

AMERICAN  ASPHALT  INC, 

07/11/38 

P.P.M.  GREEN,  JAMES  L. 

PHONE  NO. 826-5783 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 03/06/3? 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

ramisuRMir 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/28/89 
** * MISSOULA  DISTRICT  **♦ 
FRTRrCOMTOR 


MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT,  PAYMENTS 

■ "TDwnTrrFrTOfmraoswKM 

0.702  SEAL  & COVER  $ 594,176  $ 489,398  $ 


PAGE  NO:  2 

R0RT:-DEpT:-nrf)TGRgfl?rpR03:-flfiRS5ER 

'A8ARB'IiATE'"_PERi:Br'PERi:ETlT'"rC0fiBT7'ri:i)m: 

WORK  BEG.  PROJECT  TIME 

FROJ.COMP,  COMPLETE  USED 

”'(797537ff8 

**04/29/89  82.4  80.0 


F 52-1(5)11  RIPRAP  t GUARDRAIL 

BLUE  BAY  - EROSION  CONTROL 

2.552 


GLENN  REHBEIN  EXCAVATING, INC . 
608,552  $ 19,700  $ 


09/02/88  F.P.H.  TOMBRINK,  DAN 

02/10/89  PHONE  NO. 755-5717 

**06/01/89  3.2  BY  06/01/89 


RTF-BRF  1-1(31)14 

TROY  - LIBBY  (NEST  SECTION) 

F 1-1(32)23  i DE0201 (802) 

TROY  - LIBBY  (E.SECT.) 

RTF  1-1(33)17  U-l 
TROY  REST  AREA 

15.965 


GRADING,  AGGREGATE  SURFACING, 
PLANT  NIK  BITUMINOUS  SURFACING 
OPEN  GRADED  FRICTION  COURSE 


WASHINGTON  CONSTRUCTION 


$ 19,574,070  * 817,405  $ 


10/07/68  F.P.M.  MITCHELL,  JIM 

11/16/88  PHONE  NO. 549-6491 

**07/29/91 


4.2 


F 1-2(32)168  SLIDE  CORRECTION 

BLUE  ROCK  CUT 

0.000 


HIGHLAND  ENTERPRISES,  INC. 
424,593  $ 280,411  $ 


11/09/88  F.P.M.  TOMBRINK,  DAN 

12/07/88  PHONE  NO. 755-5717 

**07/07/89  66.0 


SMP  2099(88)  CRUSH  \ STOCKPILE 

CRUSH  l STOCKPILE 

0.000 


AMERICAN  ASPHALT 

INC. 

11/09/80 

F.P.M.  JOHNSON,  BOB 

11/28/88 

PHONE  NO. 649-2460 

332,000  $ 

127,638  $ 

*♦03/25/89 

38.4 

BY  06/30/89 

SMP  4599(88)  CRUSH  i STOCKPILE 

CRUSH  L STOCKPILE  MISSOULA  DI3 

0.000 


MCELROY  1 MILKEN  INC. 
174,825  $ 


11/09/88 

F.P.M.  MARIN,  GARY  R. 

/ / 

PHONE  NO. 293-3371 

**06/30/89 

0,0 

BY  06/30/89 

F 5-4(7)160  SRADING,  AGGREGATE  SURFACING,  J.J,  WELCOME  CONST.  CO.,  INC. 

DICKEY  LAKE  - NORTH  & SOUTH  PLANT  MIX  BITUMINOUS  SURFACING 

8.714  l OPEN  GRADED  FRICTION  COURSE  i 7,062,320  $ 25-000  $ 


12/13/88  F.P.M.  PIEDALUE,  EUGENE  R. 

02/27/89  PHONE  NO. 387-5050 

**11/15/90  0.4 


*♦  ESTIMATED  COMPLETION  DATE  ONLY 


* 


DATE : 03/ 06/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/89 
*♦*  MISSOULA  DISTRICT  ♦♦* 


PAGE  NO:  3 


"FRTHrCORTRACTOfi 

"R0NT:'DEPTT"3F"RTGnflfi75"PRin; 

('MANAGER 

AWARD  DATE” 

percent'  percent  i const,"" 

TCONT 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J . COMP . 

COMPLETE 

USED 

BRF  6-1(28)105 

APPROACHES,  GRADING.  AGGREGATE 
SURFACING  i PLANT  MIX 

GLENN  REHBEIN  EXCAVATING, INC. 

12/13/98 

F.P.M.  MAART,  WILLIAM  C, 

W.OF  DIXON (RAVAIS  CREEK) 

/ / 

PHONE  NO. 549-6491 

0.113 

BITUMINOUS  SURFACING  $ 

344,805  1 1,397  $ 

**09/15/90 

0.4 

RTF  7-2(11)83 

PLANT  MIX  BITUMINOUS  OVERLAY 

AMERICAN  ASPHALT  INC. 

02/06/89 

F.P.M.  JOHNSON,  BOB 

L0L0-MIS50ULA 

L OPEN  GRADED  FRICTION  COURSE 

/ / 

PHONE  NO. 649-2*60 

8.200 

$ 

1,216,741  $ 0 i 

**07/28/89 

0.0 

MISSOULA  DISTRICT  TOTALS: 

$ 52,300,371  $19,500,138  1 

""37  :r  

***  BUTTE  DISTRICT  ♦♦* 

I 15-1(76)51 

GRADE,  AGGREGATE  SURFACING. 

PLANT  MIX  BITUMINOUS  SURFACING 

HILDE  CONSTRUCTION  CO., INC. 

10/07/86 

F.P.M.  UNA3SI6NED 

PIPE  0R6AN  - NORTH 

11/04/86 

PHONE  NO. 

3.480 

l OPEN  GRADED  FRICTION  COURSE  $ 

6,688,290  $ 6,557,356  $ 

11/07/88 

100.0 

F-BRF  13-1(6)56 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

HILDE  CONSTRUCTION  CO., INC. 

08/04/87 

F.P.M. 

NORRIS  HILL 

09/23/87 

PHONE  NO. 

9.812 

SEAL  & COVER  $ 

5,230,226  $ 5,584,555  $ 

**03/25/89 

98.0 

111.6 

RTF-BRF  8-2 (15)34 

GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

MARONICK  CONST.  CO.,  INC 

08/04/8? 

F.P.M. 

HELENA  - WEST  (WEST  SECTION) 

09/02/87 

PHONE  NO. 

5.095 

SEAL  l COVER  AND  STRUCTURE  t 

3,023,629  $ 2,899,408  $ 

**03/25/89 

95.9 

86.8 

1R  15-2(56)93 

PLANT  MIX  BITUMINOUS  SURFACE, 

AMERICAN  ASPHALT  INC. 

04/11/88 

F.P.M.  UNASSIGNED 

MELROSE-NORTH 

SEAL  l COVER 

05/19/88 

PHONE  NO. 

5.700 

$ 

1,567,012  $ 1,314,404  $ 

**03/25/89 

83.9 

98.9 

BRS  273-1(1)1 

APPROACHES 

JIM  GILMAN  EXCAVATING  INC. 

04/11 /88 

F.P.M. 

WARM  SPRINGS  CREEK  BRIDGE 

07/21 '88 

PHONE  NO. 

0.013 

$ 

264,916  i 248,486  t 

11/10/88 

100.0 

92.2 

*♦  ESTIMATED  COMPLETION  DATE  ONLV 


■ 


DATE: 03/06/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/69 
***  BUTTE  DISTRICT  *** 
PRJHrCORfRSCTuR 


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

PROJECT  DESIGNATION  _ _ AWARD  AMT.  PAYMENTS 


F 46-3(2)42  PLANT  MO  BITUMINOUS  OVERLAY,  JIM  GILMAN  EXCAVATING  INC. 

15  MI.  NE  OF  WISDOM-NORTHEAST  SEAL  l COVER 

9.144  $ 1,063,302  $ 1,076,30?  i 


RTF-BRF  8-1(13)11 
AVON  - ELLISTON 


GRADING.  AGGREGATE  SURFACING,  SK  CONSTRUCTION,  INC. 

PLANT  MIX  BITUMINOUS  SURFACING 

12.000  $ 5,853,151  $ 2,384,965  $ 


F-FH  50-1(8)1 

WEST  YELLOWSTONE  - NORTH 


PLANT  MIX  BITUMINOUS  OVERLAY 

7.998 


H.  K.  CONTRACTORS,  INC. 

I, 398,030  I 0 $ 


F 11-1(12)24 
EMIGRANT  REST  AREA 


REST  AREA  REHABILITATION 

0.000 


SKINNER  ENTERPRISES 
♦ 573,640  * 79,853  $ 


0R  9020(7)  GRADE  & AGGREGATE  SURFACING 

ROCK  CR  BR.fSKALKAHG  RD.) 

0.151 


TAMIETTI  CONSTRUCTION  CO. 

$ 317,169  $ 98,132  % 


F 46-7(1)65 
WISE  RIVER-EAST 


PLANT  MIX  BITUMINOUS  OVERLAY,  AMERICAN  ASPHALT  INC. 

SLOPE  FLATTENING  AND 

8.231  SEAL  l COVER  t 673,044  t 0 $ 


PAGE  NO:  4 

ROF1T;-DEpT;-OF-RIGpgfi?S-pPDr-flsRB{3ER 

AWARD"  DATE"  ‘ ' PERCENT"  " PtFCENT- " V CONST  ‘ " T CDR? '. 


WORK  EEG. 
PRO J. COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

05/06/88 

F.P.M. 

07/27/88 

PHONE  NO. 

**03/25/89 

98.0 

110.0 

09/02/88 

F.P.M. 

10/03/88 

PHONE  NO. 

**07/06/90 

40.7 

20.7 

09/02/88 

F.P.M. 

/ / 

PHONE  NO. 

**07/28/89 

0.0 

13.3 

09/30/88 

F.P.M. 

10/27/88 

PHONE  NO. 

/ / 

100.0 

BY  05/15, 

11/09/88 

F.P.M.  WIEBE.  HAROLD 

12/19/88 

PHONE  NO. 225-3962 

**09/15/89 

30.9 

11/09/88 

F.P.M. 

/ / 

PHONE  NO 

*♦07/28/89 

0.0 

HES  4141(39) 

3 LOCATION  - DISTRICT  2 


GUARDRAIL  INSTALLATION-  OMO  CONSTRUCTION  INC 

3 LOCATIONS  (DISTRICT  2 DEER 

0.000  LODGE/GRANITE,  JEFFERSON  i $ 74,628  $ 0 $ 


11/09/88  F.P.M. 

/ / PHONE  NO. 

: ! o.o 


HES  4141(49) 


INSTALL  TRAFFIC  SIGNAL 


KALI  SPELL  NEON 


11/09/88  F.P.M. 

PHONE  NO. 


**  ESTIMATED  COMPLETION  DATE  ONLY 


Jf) 


C4 


MONTANA  DEPARTMENT  OF  HI6«UAYC. 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  DE/28/89 


DATE : 03/ 06/89 

***  BUTTE  DI 

STRICT  *** 

PAGE  NO:  5 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PRO],  MANAGER 

AWARD  DATt 

PERCENT  PERCENT"  7.  CONST:  7 CONT. 

PROJECT  NUMBER  I 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 

CONTRACTOR 

WORK  BEG. 

PROJECT  TIME 

PROJECT  DESIGNATION 

AWARD  AMT. 

PAYMENTS 

PROJ.COMP. 

COMPLETE  USED 

f OTTF'D  TSTR  rCT '5  rSflffL "CdHTROCr 

TOfrrROCCtRSTSTATETORfirSRF'DT’ 

517  dips? 

0.000 

$ 

8,475 

$ 6,797  i 

01/14/89 

100.0 

F 14-i  <? ) 1 

PLANT  MIX  BITUMINOUS  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

12/13/38 

F.P.M. 

TOUNSEND-EAST 

/ / 

PHONE  NO. 

5.700 

$ 

715,373 

$ 2,897  $ 

**08/13/89 

0.4 

IR  90-3(64)181 

JIM  GILMAN  EXCAVATING  INC. 

12/13/88 

P.P.M.  WILSON,  ROBERT 

DEER  LODGE  - N.  IS. 

/ / 

PHONE  NO. 492-6464 

8.200 

$ 

1,236,701 

$ 6,120  $ 

**08/18/89 

0.5 

SMP  199(83) 

CRUSH  AND  STOCKPILE 

D-K  RENTALS  AND  CONTRACTING 

12/13/88 

UNASSIGNED 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

/ / 

0.000 

$ 

209,100 

t 0 $ 

*♦06/30/89 

0.0  BY  06/30/i 

BR  9025(6) 

ROAD  APPROACHES 

TRACY  COWDREY  l ASSOC. 

02/06/89 

F.P.M. 

TENMILE  CR.-McHUSH  LANE 

/ / 

PHONE  NO. 

0.044 

$ 

170,203 

$ 0 $ 

♦*07/28/89 

0.0 

IR  90-6(49)301 

CONCRETE  PAVEMENT 

COP  CONSTRUCTION  CO. 

02/06/89 

F.P.M. 

B02EMAN-WEST 

REHABILITATION 

/ / 

PHONE  NO. 

5.941 

$ 

1,675,464 

$ 0 $ 

**11/15/89 

0.0 

BQTTE  DISTRICT  TflTALS:  " 

V 

3fl.7W.355 

$ Pu.SSVBo  * 

65.9 

***  GREAT  FALLS  DTSTRiCT  *♦* 

F-RRS-BRF  60-2(17)81  RECONSTRUCTION 

GREAT  FALLS  - EAST 

3,897 


SLETTEN  CONSTRUCTION  CO, 
9,598,086  i 9.345,820  $ 


12/07/87  F.P.M.  ROBINSON,  FRANK 

02/16/88  PHONE  NO. 727-4350 

*♦03/25/39  97.4  68.1 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OS/88/89 


DATE: 03/06/69 

***  GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  6 

“frtfogrtpsctuR 

MONT,  DEFT.  OF  HIGHWAYS  PF0J, 

. MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AMP  DATE 
WORK  BEG. 
PRO J. COMP. 

PERCENT  PERCENT  7.  CONST . 
PROJECT 

COMPLETE 

7 coin. 

TIME 

USED 

RS  338-1(2)6 

NO.  OF  HARLEM-H06ELAND 

8.817 

PLANT  MI/  BITUMINOUS  SURFACING 

$ 

WICKENS  CONSTRUCTION,  INC. 

1,363,909  $ 1,179,786  t 

09/11/88 

05/31/88 

**03/25/89 

F.P.M.  TREFTZ,  60RDAN 

PHONE  NO. 265-6821 

86.5 

95.0 

IF:  15-8(99)380 

KEVIN  INTERCHANGE  - NORTH 

9.217 

PLANT  MX  BITUMINOUS  SURFACE 
OVERLAY  AND  PLANT  MIX 

SEAL  COURSE  $ 

HILDE  CONSTRUCTION  CO., INC. 

2,366,507  $ 2,005,793  $ 

05/06/88 

08/29/88 

**03/25/89 

F.P.M.  LEO.  DENNIS  P. 

PHONE  NO. 338-7919 

39.8 

97.8 

F 57-2(8)10 

PLANT  MIX  BITUMINOUS  SURFACING 

SK  CONSTRUCTION,  INC. 

06/07/88 

F.P.M.  ENDERSON,  GENE 

RAYNESFORD  - GEYSER 

OVERLAY 

11.968  * 

2,097,830  $ 2,060,299  $ 

06/20/88 

**09/09/89 

PHONE  NO. 738-9319 

98,0 

90.0 

RTF  5205(9) 

THIN  OVERLAY 

UNITED  MAT'LS  OF  GREAT  FALLS 

06/29/88  UNASSIGNED 

RIVER  DRIVE-GREAT  FALLS 

0.000 

$ 79,900  $ 59,197  $ 

08/10/88 

08/29/88  7Y-5 

BY  / / 

BRF  1-9(8)303  BRIDGE  APPROACHES 

INLAND  ASPHALT 

07/11/88 

F.P.M.  GREGORY,  D. 

SW  OF  GALATA  (N  FK.MIL.CR.) 

08/02/88 

PHONE  NO. 932-3211 

RTF  1-9(11)292 

**06/30/89 

GALATA-E.i  V. 

16.079 

t 1,921,089  $ 1,959,915  $ 

98.0 

81.1 

R 60-2(22)91  U-2  SIGNING  & TRAFFIC  SIGNALS 

VARIOUS  LQCATIONS-GREAT  FALLS 

MONTANA  LINES,  INC 

09/02/88 

10/26/88 

F.P.M.  SMITH,  WALT 

PHONE  NO. 727-9350 

0.000 

$ 110,163  $ 86,976  t 

**07/?8/8R 

79,0 

16. C 

IR  0008(151 

REST  AREA  REHABILITATION 

WILLIAMS  BROTHERS  CONSTRUCTION 

09/02/88  F.P.M.  STEEN,  GARY 

REST  AREAS-DISTR1CT  13 

DEARBORN  REST  AREA-NORTHBOUND 

0.000 

i 361,002  i 109,765  $ 

10/11/95  PHONE  NO. 362-9607 

**06/15/89  30.9 

BY  06/ 

**  ESTIMATED  COMPLETION  DATE  ONLY 


4) 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/89 

DATE : 03/06/89  +**  GREAT  FALLS  DISTRICT  ***  RASE  NO:  7 

nnn?  — pppp  — p.p“n^pnninp“pppp  — ntnt 


PRIBE'CORTRBCTOR  ' 

MUNI.  DEPT;  OF  HTGRBAYS' 

'PROTT'RBHBGER 

PRGJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

PERCENT  PERCENT  \ COf 
PROJECT 

COMPLETE 

»5T"'VulWT: 

TIME 

USED 

RS  255-1(1)0 

RUDYARD-NORTH 

PLANT  HI X SURFACING  OVERLAY 

5.300 

GLENN  REHBEIN  EXCAVATING, INC. 

$ 939,152  $ 3,500  $ 

10/07/88 
/ / 

**08/04/89 

F.P.M.  GREGORY.  D. 

PHONE  NO. 932-3211 

0,4 

HES  4141(50) 

GREAT  FALLS  DISTRICT  SIGNAL  CO 

INSTALL  TRAFFIC  SIGNAL 
CONTROLLERS  (STATE  FURNISHED) 

0,090 

KALI  SPELL  NEON 

♦ 13,840  * 12,092  $ 

11/09/88 

12/13/86 

**06/16/89 

F.P.M.  SMITH,  WALT 
PHONE  NO. 727-4350 

87.4 

RS  271-1(3)1 

AGGREGATE  SURFACING, 

PLANT  MIX  BITUMINOUS  SURFACING 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  ENDERSON,  GENE 

DRUMMOND-N. (5.SECT. ) 

/ / 

RHONE  NO. 733-4319 

3.450  AND  SEAL  & COVER  * 

309,984  $ 1,200  $ 

**07/07/89 

0.4 

SMP  1899(88)  CRUSH  & STOCKPILE 

CRUSH  AND  STOCKPILE  - GT. FALLS 

KONITZ  CONTRACTING,  INC. 

11/09/88 

01/30/89 

F.P.M.  WICKMAN,  TERRY 
PHONE  NO. 

0.000 

% 444,730  $ 0 $ 

**03/25/89 

0.0 

BY  06/30/86 

IR  15-6(26)301 

PLANT  MIX  BITUMINOUS 

GLENN  REHBEIN  EXCAVATING, INC. 

12/13/88 

F.P.M.  SMITH,  WALT 

POWER  - N.l  S. 

SURFACE  OVERLAY 

/ / 

PHONE  NO. 727-4350 

7.750 

% 2,172,660  $ 0 i 

**09/15/89 

0.0 

BRERrwtirinsTincrTBmsT —77:1 

***  8C^RDI9E"DT5TlilCT  *« 


BRF  62-1 

(5)4  STRUCTURE  OVER  MISSOURI  RIVER 

MORGAN  AND  OSWOOD  CONSTRUCTION 

09/27/85 

F.P.M.  6REUFE , LARRY 

MISSOURI 

RI.BR.-S. -CULBERTSON 

12/09/85 

PHONE  NO. 653-1050 

0.836 

$ 5,049,477  $ 4,732,709  $ 

**04/09/89 

93.7 

RRP  335-1(5)0 

ROADWAY  LIGHTIN6 

TRIANGLE  ELECTRIC,  INC. 

01/10/86 

F.P.M.  QUALE,  KENNETH  S 

SOUTH  OF  GLENDIVE  ROAD 

05/13/86 

PHONE  NO. 783-5639 

0.000 

i 9,072  t 9,189  $ 

08/20/86 

100.0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


( 


DATE; 03/06/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/29/89 
***  GLENDIVE  DISTRICT  *** 
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"PRIflE'CDRTRfiCl 

‘OR 

“HDST:"DEPTT"0F"HIBflBH73_PRQj:"HBNHGER 

AWARD  DATE 

PERCENT  PERCENT  l 

lonstvx  curt; 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 

CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT. 

PAYMENTS 

PRO J, COMP. 

COMPLETE 

USED 

F-BRF-HES  25-1(9)0 

GRADING,  AGGREGATE  SURFACING, 

EMPIRE  SAND  AND  GRAVEL  CO. 

, INC 

11/06/87 

F.P.M.  FRIEND,  DAVE 

CIRCLE  - NORTH 

PLANT  Ml/  BITUMINOUS  SURFACING 

02/17/88 

RHONE  NO. 365-2877 

B.586 

AND  SEAL  l COVER 

t 

5,028,305  1 

5,262,285 

$ 

**07/28/89 

98.0 

78.9 

RS  251-2(3)31 

RECONSTRUCTION,  PLANT  MIX 
BITUMINOUS  OVERLAY 

PRINCE,  INC. 

12/07/87 

F.P.M.  BALDWIN, JAMES  E. 

DANIELS  CO. LINE-NORTH  1 SOUTH 

09/06/88 

PHONE  NO. 737-5701 

6.571 

$ 

1,227,999  $ 

1,082,910 

* 

**09/09/89 

88.1 

112.8 

BR  9020(7; 

APPROACHES 

TRACY  COWDREY  l ASSOC. 

05/06/88 

F.P.M.  6UALE,  KENNETH  G. 

REDWATER  RIVER  BRIDGE 

07/13/88 

PHONE  NO. 783-5689 

0.300 

$ 

351,866  $ 

286,261 

t 

**03/25/89 

81.9 

108.9 

RS  259-1(6)26 

PLANT  MIX  BITUMINOUS  OVERLAY, 

CENTURY  PAVING 

INC. 

06/07/88 

F.P.M.  WOLF,  LARRY 
PHONE  NO. 365-2877 

2 MI.  NORTH  OF  BLOOMFIELD  NO. 

BRIDGE  REPLACEMENT  WITH  PIPES 

07/11/88 

6.000 

$ 

681,889  $ 

698,775 

$ 

**09/09/89 

95.1 

96.7 

F-HES  1-10(29)592 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PRINCE,  INC. 

08/08/88 

F.P.M.  NOVAKOVICH, 

DUANE  J. 

WOLF  POINT  - EAST 

SEAL  & COVER  AND  TURNBAYS 

09/08/88 

PHONE  NO. 653-1050 

HES  30-1(1)0 

PLENTYWOOD  - SOUTHEAST 

11.896 

$ 

1,502,980  $ 

1 ,339,839 

$ 

**07/21/89 

89.2 

53.9 

RS  253-2(9)37 

AGGREGATE  SURFACING  AND 

PRINCE,  INC. 

08/08/88 

F.P.M.  WOLF,  LARRY 

BROCKUAY-N.l  S. 

PLANT  MIX  BITUMINOUS  SURFACING 

09/29/88 

PHONE  NO, 365-2877 

9.88* 

1 

1,268,023  $ 

599,669 

$ 

**07/21/89 

97.3 

51.1 

F-HES  37-3(2)70 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PRINCE,  INC. 

10/07/88 

F.P.M.  STROHMAYER, 

DUANE  J. 

7MI.E.0F  ASHLAND-E. 

SEAL  ?,  COVER 

11/18/88 

PHONE  NO. 228-9826 

7.800 

$ 

1,786,993  $ 

13,068 

$ 

**08/09/89 

0," 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


- 


DATE: 03/06/89 


PROJECT  NUMBER  NILEA6E 

RESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OP  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OP/P0/B9 
***  GLENDIVE  DISTRICT  *** 

CONTRACT  CONTRACTOR 
AWARD  AMT.  PAYMENTS 


hRAROSTE' 
WORK  BEG. 
PRO J. COMP. 


PAGE  NO:  9 

R0RT;"DEPT7~0F'RISRBA?S‘FR0J:_flfiRAGEP 
PERCENT' " PERCENT'*  V CWT' " V CONTE 
PROJECT  TIME 

COMPLETE  USED 


RS  261-2(2)26 
RICHLAND  CO.LINE-N. 


AGGREGATE  SURFACING  l INTERMOUNTAIN  SLURRY  SEAL 

PLANT  MIX  BITUMINOUS  SURFACING 

7-915  $ 1,367,644  $ 0 


11/09/88  F.P.M.  BALDWIN, JAMES  E. 

/ / PHONE  NO. 787-5/01 
**08/18/89  0.0 


IR  9A-6(37)218 
GLENDIVE-EAST 

51.000 


PLANT  MIX  BITUMINOUS 

SURFACING  OVERLAY  l 

OPEN  GRADED  FRICTION  COURSE  $ 


SLETTEN  CONSTRUCTION  CO. 
4,433,646  $ 0 $ 


12/13/88  F.P.M.  FRIEND,  DAVE 

/ / PHONE  NO. 365-8977 
♦*11/15/89  0.0 


M 5008(3) 

SARGENT  AVE.i  ALLARD  ST.GLEND. 

0.376 


GRADE,  GRAVEL  SURFACE, 

PLANT  MIX  BITUMINOUS  SURFACING 

$ 


CENTURY  PAVING  INC. 

612,803  $ 0 $ 


18/13/88  F.P.M.  WOLF,  LARRY 

/ / PHONE  NO. 365-2877 
**07/21/89  0.0 


BRS  270-1(1)7 

N.E.OF  ALBIONILITT.MIS.RI.) 


APPROACHES,  GRADING  AND 
AGGREGATE  SURFACING 

0.417 


SLETTEN  CONSTRUCTION  CO. 
403,279  $ 0 $ 


12/13/88  F.P.M.  SCHNEIDT,  JOE  L. 

/ / PHONE  NO. 232-1093 

**09/15/89  0.0 


SMP  1399(88) 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  AND  STOCKPILE 

CONFEDERATED  CONTRACTORS,  INC. 

12/13/88 
/ / 

**06/30/89 

UNASSIGNED 

0.000 

1 185,000  $ 0 $ 

0.0 

SMP  5399(88) 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  AND  STOCKPILE 

CENTURY  PAVING  INC. 

12/13/88 

/ / 

**06/30/89 

UNASSIGNED 

0.000 

$ 264,600  $ 0 $ 

0.0 

BY  06/30/89 


BY  06/30/89 


57!  B' 


*♦  ESTIMATED  COMPLETION  DATE  ONLY 


c 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/28/89 


DATE : 03/ 06/89 

***  BILLINGS  DISTRICT  **♦ 

PAGE  NO : 1 0 

PAISF  "ORTRhCTOR 

“H0HT7"DEPT:_0F"HIGflBB7S“PR03:_HBRBGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  BATE 
WORK  BEG. 
PROJ.COMP. 

‘ ' PERCENT'"  PERCENT" " T CONST. " _ V CONT 
PROJECT  TIME 

COMPLETE  USED 

IR  90-8 (101 >427 

LAUREL  - EAST  i NEST 

HES  h-2 (7)5^ 

LAUREL  INTERCHANGE 

HES  48-1(9)0 

HARDIN  ROAD 

0.310 

PLANT  Mil  BITUMINOUS  OVERLAY 
l OPEN  GRADED  FRICTION  COURSE 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

$ 3,8^3,747  i 3,637,003  $ 

10/08/87 

11/04/87 

**04/28/89 

F.P.M.  SCHUMAN,  DAVID  P. 

PHONE  NO. 245-9808 

94.6  82.7 

IR  0008(16) 

REST  AREA  UPGRADES-BL6N , D 1ST . 

0.000 

REST  AREA  REHABILITATION 

FISHER  CONSTRUCTION  CO. 

$ 997,747  $ 1,075,458  i 

02/08/88 

04/18/88 

**04/88/89 

F.P.M.  STUDEBAKER,  RAYMOND 

PHONE  NO. 

98.0 

IR  90-9(66)473 

PLANT  Mil  BITUMINOUS  OVERLAY  6 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/06/88 

F.P.M.  CHARLTON, ROBERT  T.SR 

BIS  HORN  COUNTY  LINE  - EAST 

PLANT  MIX  SEAL  COURSE 

08/03/88 

PHONE  NO. 858-3818 

13.063 

$ 

4,381,156  $ 3,109,983  $ 

**03/85/89 

78.0 

80.0 

F 14-5(5)169 

PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO., INC. 

07/11/88 

F.P.M.  SACKS,  RAY 

MAIN  ST. -ROUNDUP 

08/88/88 

PHONE  NO. 858-4 138 

RTF  61-1(6)0 

ROUNDUP-NORTH 

7.681 

$ 

8,309,650  $ 1,006,805  t 

♦*08/01/89 

43.6 

61.8 

RS  836-1(7)0 

WIDENING,  PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

07/11/88 

F.P.M.  PASSOW,  ROBERT  A. 

HILGER-WINIFRED 

OVERLAY,  SEAL  i COVER 

09/08/88 

PHONE  NO. 568-8556 

84.085 

* 

8,155,874  $ 983,139  $ 

**08/15/89 

43.1 

57.5 

BRS  313-1(6)8 

BRIDGE  REPLACEMENT  (WITH  PIPE) 

SALVESON  CONST.  CO. 

07/11/88 

F.P.M.  STUDEBAKER,  RAYMOND 

O-FLOW  DITCH-S.W.  of  HARDIN 

AND  APPROACHES 

10/13/88 

PHONE  NO. 

0.080 

$ 

853,056  $ 88,391  $ 

**04/89/89 

38.6 

40.0 

EPF  48-1(7)5 

APPROACHES 

EDWARD  T.  COPPS  CONST. 

09/08/88 

p.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 

**  ESTIMATED  COMPLETION  DATE  ONLY 
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■ 


0 


DATE: 03/06/39 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

SRArcfororsARiirr''' 


MILEAGE 


0.130 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
„ , CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/89 

***  BILLINGS  DISTRICT  *♦* 

"MfrfBRTRfiCTCR”";""”” 


TYFE  OF  WORK 


CONTRACT  CONTRACTOR 

.award  amt.  payments 


t 155,182  $ 


,r,„”"””r.^T:"^pT‘"OP’RIGR0SyS'PROJ:'RARA5EP 

*88  K;  S!?rraraT'rr«T;"™- 
11 --““'S----®1611 -®>~ 

9^>652  $ **07/07/89  61.0  53.3 


HES  16-1(26)3 

MAIN  L lOGAN  - BILLINGS 


0.000 


TRAFFIC  CONTROL  DEVICES 
INTERSECTION  OF  MAIN  ST.  I 
i-QGAN  LANE  - BILLINGS 


MIDLAND  ELECTRIC  CO.  INC. 
75,283  $ 52,578 


09/02/08 

10/17/88 

**06/15/89 


F.P.M.  SCHUMAN,  DAVID  P. 
PHONE  NO. 295-9802 
69.8 


96.7 


IR  90-8(110)963 
BIG  HORN  CO.  LINE-U. 


10.281 


PLANT  MIX  BIT. OVERLAY  & PLANT 
MIX  SEAL  COAT 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
2,739,382  $ 1,356,992  $ 


10/07/88 

10/13/88 

**09/22/89 


F.P.M.  CHARLTON, ROBERT  T. 
PHONE  NO. 252-8218 
99.6 


SR 


15.0 


HES  9191(52) 

BILLINGS  DISTRICT  SIGNAL  CONTR 

0.000 


INSTALL  TRAFFIC  SIGNAL 
CONTROLLERS  (STATE  FURNISHED) 


SCOTT  CONSTRUCTION  INC. 
21,590  $ 0 $ 


11/09/88  UNASSIGNED 

/ / 

**06/16/89  0.0 


F 9-1(10)29 
BRIDGER  REST  AREA 


REST  AREA  REHABILITATION  OLTROGGE  CONSTRUCTION  INC. 


0.000 


399,390  $ 0 $ 


12/13/88 
/ / 

*♦06/15/89 


F.P.M.  SLOE,  DAVID  A. 
PHONE  NO. 

0.0 


BY  06/15/89 


SMP  3599(88) 

CRUSH  AND  STOCKPILE  - BILLINGS 

0.000 


CRUSH  AND  STOCKPILE 


D-K  RENTALS  AND  CONTRACTING 

202,000  t 0 4 


12/13/88  UNASSIGNED 

/ / 

**06/30/89  0.0 


BY  06/30/89 


IR  99-1(98)7 

HUNTLEY  - POMPEY'S  PILLAR 


17.000 


PLANT  MIX  BITUMINOUS  SURFACI 
t PLANT  MIX  SEAL  COURSE 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
9,099,823  $ 0 $ 


02/06/89 
/ / 

♦♦11/03/8R 


F.P.M.  SCHAAK,  RAYMOND  J. 
PHONE  NO. 639-2914 
0.0 


HES  9191 (30> U9 
7 LOCATION  - STATEWIDE 


LIGHTING  & SIGNING 


0.000 


ACE  ELECTRIC,  INC. 
62,197  $ 


02/06/89  F.P.M.  SCHUMAN,  DAVID  P. 

/ / PHONE  NO, 295-9802 
**07/19/89  0.0 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


( 


MONTANA  DEPARTMENT  QF  HIGHWAYS 


CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/89 

DATE ; 03/06/89  ***  BILLINGS  DISTRICT  ***  PAGE  N0:12 


PRTHE~CORTRACTQfi 

B0RT7-DEpT:-0p-RISHBB7S-j5R0j:-HfiRBBER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  work: 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD'  DATE" ' 'PERCENT' ' PERCENT' ~ T CONSTT  ‘ * X OORT'. 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

BILLINGS  DISTRICT  TOTALS: 

1 21,576,077  $11,343,288  $ 

***'STilTE'9TBE'*** 

52.6 

HES  4141(38) 

OVERHEAD  FLASHERS. 

KALISPELL  NEON 

11/09/88 

UNASSIGNED 

2 L0CATI0NS-DIST.2&3 

SIGNING  AND  RUMBLE  STRIPS 

O.OAO 

$ 17,188  $ 

0 $ 

/ / 

**06/02/89 

0.0 

HES  4141(54) 

SAFETY  IMPROVEMENTS 

0M0  CONSTRUCTION  INC 

12/13/68 

UNASSIGNED 

15  LOCATIONS-STATEWIDE 

DISTRICT  2 

/ / 

0.000 

$ 16,372  $ 0 $ 

**07/21/89 

0.0 

btate'wm'totalst 


1 D"$ — O' 

***  iii 


II50S7;i75;::!:ij;w5;7ao 


TOTffCSTtJOCCTROmsr 


I 


i * * 


T .<•/  ' •-. 

- --  •>  • ■•> 


o 


STATF  nnriIMFNTS  COLLECTION 


S4^1e  Li  Jo  YL  &J<~ 


r 


< ) 


MONTANA  DEPARTMENT  OF  HIGHWAYS  ^PR  % ® ^89 

CONSTRUCTION  REPORT ^O^FER^G^ENDINS  03/31/99  MONTANA  STATE  UBRARY 



■ AWARD'  DATE" ' PERCENT'  ' PERCEPT 

PRO TECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION  ..AWARD  MU. PAYMENIS PRQLCJ1P.. __CO«PLEIE__ 


nATF*09/06/R9  dO-C  <33  73^9?^/  Ujp  ***  MISSOULA  DISTRICT  **♦ 

PRIfTCORTRfiCTOR 


J 


FACE  NO:  1 

3RfliTC5'PFM;*MM5EP 

"'VCDNSTL'rtONT: 

TIME 

USED 


IR  90-1(109)58  REST  AREA  RENOVATION 

OUARTZ  FLAT  i BEARMOUTH  REST  A QUARTZ  FLATS  - WESTBOUND 

0.000 


SKINNER  ENTERPRISES 
$ 1,319,993  * 1,397,575  $ 


08/31/87  F.P.M.  MAART,  WILLIAM  C. 

09/19/87  PHONE  NO. 599-6991 
01/06/89  100.0 


F 1-1(85)65  l DE  0800(301) 
ELK  HILL  - LYONS  SPRING 


3.897 


GRADING,  AGGREGATE  SURFACING,  NELCON,  INC. 

PLANT  MIX  BITUMINOUS  SURFACING 

$ 8,537,565  I 8,676,185  $ 


10/08/87  F.P.M.  MARIN,  GARY  R. 

10/88/87  PHCNE  NO. 893-3371 
**07/19/89  98.0 


60.5 


F-cHF-BRF  89-1(85)9 
POTOMAC  - WEST 


7.090 


GRADING , A5GREGATE  SURFACING,  JIM  GILMAN  EXCAVATING  INC. 
PLANT  MIX  BITUMINOUS  SURFACING 

$ 9,878,387  $ 9,151,996  $ 


10/08/37  F.P.M.  MITCHELL.  JIM 

11/03/37  PHONE  NO. 599-6991 

**05/86/89  97.8 


69.8 


IR  90-1(105)15 
HOUGAN  WEIGH  STATION 


WEISH  STATION 


0.000 


C.D.  CONTRACTORS 
$ 8,995,195  i 8,780,988  $ 


08/08/B8  F.P.M.  JOHNSON.  BCB 

03' 19/88  PHONE  NO. 699-8460 
**05/86/89  98.0 


103.3 


F-HES  89-1 (88)38 
CLEARWATER  JCT.  - EAST 


WIDENING.  PLANT  MIX  BITUMINOUS  INLAND  ASPHALT 
SURFACING  AND  SEAL  i COVER 

11.699  $ 3,688,619  $ 3,503,869  t 


05/06/88  F.P.M.  WILLIAMS,  JAMES  R. 

05/83/88  PHONE  N0.899-5560 

**06/16/89  95.1 


38.3 


F 5-3(88)85 

Flathead  co.  line  - south 


GRADING, AGGREGATE  SURFACING,  HILDE  CONSTRUCTION  CO., INC. 
PLANT  MIX  BITUMINOJS  SURFACING 

7.361  l OPEN  GRADED  FRICTION  COURSE  $ 7,611,668  t 3.636,685  $ 


06/07/88  F.F.M.  CHRISINGER, KENNETH  L 

06/89/83  PHONE  NO. 755-5717 
**11/15/89  98.9  95.5 


RTF  1-8(91)180 
U.3.  8 IN  KALISPELL 


0.000 


RIJT  FILLING  WITH  RALUKAC 
AND  SLURRY  SEAL 


INTERMOUNTAIN  SLURRY  SEAL 
$ 99,978  $ 0 $ 


06/89/88  IJNASSISNED 
/ / 

*♦05/86/39  ,0.0 


BY  / / 


RTF  6-1(38)75 


GRADING,  AGGREGATE  SURFACING.  AMERICAN  ASPHALT  INC. 

please  return 


07/11/88  F.P.M.  GREEN,  JAMES  L. 
PHONE  NO. 886-5783 


**  ESTIMATED  COMPLETION  DATE  ONLY 
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DATE : 04/06/89 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

pcsrfinM 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31 /B? 

♦**  MISSOULA  DISTRICT  *** 

PRIflE'COUTRSCTOR 


MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

TCfiiori'ffrTfflniooswficriie 

0.702  SEAL  i COVER  $ 59A, 176  $ 509,903  % 


PAG:  NO:  2 

PD|jT:-|jEpT;-!jp-RIfajjWj.-pp3j:-w5|SCER 

*MD'Mr”Pm^r"PERLET)T''rC0?lST7'irC0RT'. 

WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 

"nmvw 

**04/29/89  85.8  80.0 


F 58-1(5)11  RIPRAP  & GUARDRAIL 

BLUE  BAY  - EROSION  CONTROL 

2.552 


GLENN  PEHBEIN  EXCAVATING, INC. 
608,552  $ 56,441  * 


09/02/88  F.P.K.  TOKBRINK,  DAN 

02/10/8?  PHONE  NO. 755-571? 

**06/01/89  9.3  BY  06/01/89 


RTF-BRF  1-1(31)14  GRADING.  AGGREGATE  SURFACING, 

TROY  - LIBBY  (WEST  SECTION)  PLANT  MIX  BITUMINOUS  SURFACING 

F 1-1(32)23  & DE020 1(602)  OPEN  6RADED  FRICTION  COURSE 

TROY  - LIBBY  (E.SECT.) 

RTF  [-1(33)17  U-l 
TROY  REST  AREA 

15.965  * 


WASHINGTON  CONSTRUCTION 

10/07/88 

F.P.M.  MITCHELL 

11/16/88 

FHONE  NO. 549-64 

**07/29/91 

9,574,070  $ 953,973  J 

4.9 

F 1-2(32)168  SLIDE  CORRECTION 

BLUE  ROCK  CUT 

0.000 


HIGHLAND  ENTERPRISES,  INC. 
424,593  I 334,664  $ 


11/09/83  F.P.M.  TOMBRINK,  DAN 

12/07/88  RHONE  HO. 755-5717 

**07/07/89  73.8 


BMP  2099(88)  CRUSH  l STOCKPILE 

CRUSH  l STOCKPILE 

0.000 


AMERICAN  ASPHALT  INC. 
t 332,000  i 215,608  $ 


11/09/88  F.P.M.  JOHNSON,  EOF 

11/28/83  PHONE  NO. 649-2460 
**05/26/89  64.9  BY  06/30/88 


SHP  4599(88)  CRUSH  l STOCKPILE 

CRUSH  & STOCKPILE  MISSOULA  DIS 

0.000 


MCELROY  & MILKEN  INC. 
174,825  $ 0 $ 


11/09/98  F.P.M.  MARIN,  GARY  R. 

/ / PHONE  NO. 293-3371 
**06/30/89  0.0  BY  06/9.0/P9 


F 5-4(7)160  GRADING,  AGGREGATE  SURFACING,  J.J.  WELCOME  CONST.  CO.,  INC. 

DICKEY  LAKE  - NORTH  & SOUTH  PLANT  MIX  BITUMINOUS  SURFACING 

3.714  l OPEN  6RADED  FRICTION  COURSE  * 7,062,320  $ 36,992  $ 


12/13/88  F.P.M.  PIEDALUE,  EUGENE  R. 

02/27/89  PHONE  N3. 397-5050 

**11/15/90  0.5 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 0^/06/89 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/3WB9 

♦**  MISSOULA  DISTRICT  ***  PAGE  NO:  3 

FRIBE'COMRSCTDR "R"BTT'DEFTT'DF"RT5RDS?5'PR03T'flBflfi5ER 

AT)AF  D'  DATE"”  T t RCERT”  F ERCENT’ " V CQTlST".  "Vi  aRT"! 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  FROJ.COMP.  COMPLETE  USED 


BRF  6-1(29) 105 
W . OF  DIXONtRAVAIS  CREEK) 


APPROACHES.  GRADING.  AGGREGATE  GLENN  REHBEIN  EXCAVATING, INC. 
SURFACING  L PLANT  MIX 

0.113  BITUMINOUS  SURFACING  * 34 A, 305  I 35,440  $ 


12/13/83  F.P.M.  MAART,  WILLIAM  C. 

03/23/89  PHONE  NO. 549-6491 
*♦09/15/90  10.3 


RTF  7-2(11)33 
LOLO-MISSOULA 


PLANT  MIX  BITUMINOUS  OVERLAY 
•m  OPEN  GRADED  FRICTION  COURSE 

9.200 


AMERICAN  ASPHALT  INC. 
1,216,741  $ 5,000 


02/06/89  F.P.M.  JOHNSON,  BOB 

04/03/89  PHONE  NO, 649-2460 
**07/23/09  0.4 


WBSODWnSTRlCrTDTKSl""' 

V52“3W“371'”VW.?^B'4VI 

ililDfTE'DISTRICt'i** 

— 33T 7 

I 15-1(76)51 

PIPE  ORGAN  - NORTH 

3.480 

GRADE,  AGGREGATE  SURFACING, 

PLANT  MIX  BITUMINOUS  SURFACING 

6 OPEN  GRADED  FRICTION  COURSE  $ 

HILDE  CONSTRUCTION  CO. .INC. 

6,688,290  $ 6,557,356  $ 

10/07/86 

11/04/66 

11/07/88 

F.P.M.  CARRARA,  FRANK 
PHONE  NO. 683-6290 

100.0 

JR. 

F-BRF  13-1(6)56 

NORRIS  HILL 

9.812 

GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
SEAL  i COVER  $ 

HILDE  CONSTRUCTION  CO., INC. 

5,230,226  $ 5,534,555  $ 

08/04/87 

09/23/87 

**05/26/89 

F.P.M.  FLYNN,  CLAUDE 
RHONE  HO. 685-3260 

98.0 

111.6 

RTF-BRF  8-2(15)34 

HELENA  - WEST  (WEST  SECTION) 

5.095 

GRADING,  AGGREGATE  SURFACING. 
PLANT  MIX  BITUMINOUS  SURFACING 
SEAL  1 COVER  AND  STRUCTURE  t 

MARONICK  CONST.  CO,,  INC 

3,023,629  t 2,946,356  $ 

08/04/87 

09/02/8? 

**05/26/89 

F.P.M.  BROELL,  IRVIN 
PHONE  NO. 444-6338 

97.4 

86.8 

IR  15-2(56)93 

MELROSE-NORTH 

5.707 

PLANT  MIX  BITUMINOUS  SURFACE, 

SEAL  6 COVER 

$ 

AMERICAN  ASPHALT  INC. 

1,567,012  $ 1,314,404  $ 

04/11/88 

05/19/88 

**05/26/89 

F.P.M.  CAPRARA,  FRANK 
RHONE  NO. 633-6290 

33.9 

JR. 

98.9 

F 46-3(2)42 

15  MI.  NE  OF  WISDOM-NORTHEAST 

9.144 

PLANT  MIX  BITUMINOUS  OVERLAY, 

SEAL  l COVER 

$ 

JIM  GILMAN  EXCAVATING  INC. 

1,063,302  $ 1,076,307  1 

05/06/88 

07  '£7/88 
**05/26/89 

F.P.M.  SETTLE,  JOSEPH 
PHONE  NO. 782- 1 797 

98.0 

110.0 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


o 

© 

© 

DATE: 04/06/ 89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REFORT  FOR  PERIOD  ENDING  03/31 /B9 
**♦  BUTTE  DISTRICT  **♦ 

PAGE  NO:  4 

PRIME  CONTRACTOR 

'"B0^T:'3EP7:"DF'PI3HBB75‘PII03rniIW5ER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

' ' ‘ mw  M7T  " ' PERCENT' " PERCENT"  Y CONST'.  'TCGTT; 
WORE  BEG.  PROJECT  TIME 

FROJ.COMP.  COMPLETE  USED 

RTF-PRF  8-1 (13)11 

AVON  - ELLISTQN 

GRADIN6,  AGGREGATE  SURFACING,  SK  CONSTRUCTION,  INC. 

PLANT  MIX  BITUMINOUS  SURFACING 

12.000  $ 5,853,151  * 2,384,965  * 

09/02/88  F.P.M.  WILSON,  ROBERT 

10/03/83  FHONE  NO. 492-6464 
♦*07/06/90  40.7  20.7 

F-FH  50-1(8)  1 

PLANT  MIX  BITUMINOUS  OVERLAY 

H.  K.  CONTRACTORS,  INC. 

09/02/38 

F.P.M.  SAUNDERS, LESLIE 

WEST  YELLOWSTONE  - NORTH 

7.998 

$ i ,398,030  $ 0 $ 

/ / 

♦*07/28/89 

PHONE  NO, 222-8199 

0.0 

13.3 

F 11-1(12)24 

EMIGRANT  REST  AREA 

0.000 

REST  AREA  REHABILITATION 

SKINNER  ENTERPRISES 

$ 573,640  $ 106,053  1 

09/30/88 

10/27/38 

10/27/88 

F.P.M.  BRANl’M,  JERRY 
PHONE  NO. 222-8 199 

100.0 

BY  05/15/89 

BR  9020(7) 

ROCK  CR  BR . < SKALKAHQ  RD.) 

0.151 

6RADE  & AGGREGATE  SURFACING 

TfiHIETTI  CONSTRUCTION  CD. 

$ 317,169  $ 117,794  $ 

11/09/86 

12/19/88 

♦*09/15/89 

F.P.M.  UIEBE,  HAROLD 
PHONE  N0.225-39&2 

37.1 

F 46-7(1)65 

PLANT  MIX  BITUMINOUS  OVERLAY, 

AMERICAN  ASPHALT 

INC. 

11/09/88 

F.P.M.  BETTLE,  JO: 

WISE  RIVER-EAST 

SLOPE  FLATTENING  AND 

/ / 

FHONE  NO. 782-1 797 

8.231  SEAL  l COVER 

$ 673,044  1 

4,000  $ 

**07/28/89 

0.6 

HES  4141(39! 

3 LOCATION  - DISTRICT  2 

0.000 

GUARDRAIL  INSTALLAT I ON- 
3 LOCATIONS  (DISTRICT  2 DEER 
LCDGE/6RANITE,  JEFFERSON  & 

OMO  CONSTRUCTION  INC 

t 74,628  $ 9 t 

11/09/ee 
/ / 

**06/16/89 

F.P.M.  WISSINGER,  MARK (ACT 
PHONE  NO =494-3224 

0.0 

F 14-1(2)1 

TOWNSEND-EAST 

5.700 

PLANT  MIX  BITUMINOUS  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

$ 715,373  $ 165,208  $ 

12/12/88 

03/09/89 

**08/18/3? 

F.P.M.  BPOELL,  IRVIN 

PHONE  NO. 444-6338 

23.1 

IR  90-3(64)181 

JIM  6ILMAN  EXCAVATING  INC. 

12/13/88 

F.P.M.  ERICKSON.  WALTER 
PHONE  NO. 782-039? 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DfiIE:()W0V8? 


FROJECT  NUMBER 
FROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REFORT  FOR  PERIOD  ENDING  03/31/8? 

***  BUTTE  DISTRICT  *♦*  PAGE  NO:  5 

PRIHE"CPRTR5CT0R  RC!RT:_DEP7;‘Or'RISRafiVrPRG3;"RSW?EF 

DhTE’”~  T ERCCTT"  ’ PERCENT’ CCiiiST".’  ” V r DTiT 

MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  f EG.  PROTECT  TIME 

AWARD  AMT.  PAYMENTS  PFOJ.COMP.  COMPLETE  USED 

w/rs/s? 

8. EDO  $ i ,236,701  I 6.120  $ **08/18/89  0.5 


SMP  199(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

0.000 


D-K  RENTALS  AND  CONTRACTING 
% 809,100  $ 0 $ 


1 c/ 13/69  F.P.M.  CAPRARA,  PRANK  JR. 

/ / PHONE  NO. 683-6890 
**06/30/89  0.0  BY  06  30/39 


BR  9085(6)  ROAD  APPROACHES 

TENMILE  CR. -McHUGH  LANE 

0.066 


TRACY  COWDREY  i ASSOC. 
1?0, 803  i 0 


08/06/69 
I I 

t **07/88/8? 


F.P.M.  GILMAN,  ROBERT 
RHONE  NO. 683-6901 
M 


IR  90-6(69)301 
BOZEMAN-WEST 


CONCRETE  PAVEMENT  COP  CONSTRUCTION  CO. 

REHABILITATION 

5.961  $ 1,675,666  $ 


08/06/89  F.P.M.  BLOSSOM 

/ / PHONE  NO. 888-31°? 
**11/15/89  0.0 


RT  1(161 

BARRETT'S  INTERCHANGE-N1S 
RT  1(171 

DELL-RED  ROCK  INTERCHANGE 

IR  90-6(50)886 

W.  OF  BOZEMAN  (8  LOCjS.I 

RTF  86-6(5)88 

FOUR  CORNERS-WEST 

RTS  805-1(10)6 

LQ6AN-BELGRADE 

RTS  888-1(1)0 

JACKSON  INTERCHANGE-DILLDN 

66.600 


MARVIN  ft.  REHEEIN 


03/31/39  UNASSIGNED 
/ / 

**09/01/89  BY  09/01/89 


1,815,167  S 0 I 


0.0 


3DTTrDISTRICT'T0TA[ST 


OK5i?rrif::if:??r?§3rrr6 


**  ESTIMATED  COMPLETION  DATE  ONLY 


< 


o 

o 

CATE : 04/06/69 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/99 
***  GREAT  FALLS  DISTRICT 

PAGE  NO:  6 

PRJRrCORTFACTOR 

RPRTrDEFTrOrPTGnnfltS'FROJrRAP.A'Fp; 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

■'■flWfflD‘MTT"FERtE!IT''PERKSr'!i'CDHST;“rtDnr. 

WORK  BEG.  PROJECT  TIME 

FRO J. COMP.  COMPLETE  USED 

P-RRS-rRF  60-2(19)81 

GREAT  FALLS  - EAST 

8.B97 

RECONSTRUCTION 

SLETTEN  CONSTRUCTION  CO. 

t 9,598,066  i 9,345,620  $ 

12/07/87  F.P.M.  ROBINSON,  FRANK 

C2/16/S8  PHONE  NO. 727-4350 

**05/26/8?  97.4  68.1 

RS  328-1(216 

PLANT  MIX  BITUMINOUS  SURFACING 

WICKENS  CONSTRUCTION,  INC.  . 

04/11/88 

F.P.M.  TREFTZ,  30RDAN 

NO.  OF  HARLEM-HOGELAND 

3.517 

$ 1,363,404  t 1,179,786  1 

05/31/88 

**05/26/8? 

PHONE  NO. 265-6821 

86.5 

?5.0 

IF  15-8(44)380 

PLANT  MIX  BITUMINOUS  SURFACE 

HILDE  CONSTRUCTION  CO., INC. 

05/06/88 

F.P.H.  LEO,  DENNIS  F. 

KEVIN  INTERCHANGE  - NORTH 

OVERLAY  AND  PLANT  MIX 

08/24/38 

PHONE  NO. 338-791? 

9.217  SEAL  COURSE 

$ 2,366,507  t 2,005,743  1 

**05/26/89 

84.8 

97.8 

F 57-2(8)10 

PLANT  MIX  BITUMINOUS  SURFACIN6 

SK  CONSTRUCTION,  INC. 

06/07/88 

F.P.M.  ENBERSON,  GENE 

RAYNESFCRD  - 6EYSER 

OVERLAY 

11.463  $ 

2,097,830  $ 2,060,2??  $ 

06/20/88 

**04/09/89 

PHONE  NO. 738-431 9 

98.0 

90 

BRF  1-4(8)303 

BRIDGE  APPROACHES 

INLAND  ASPHALT 

07/11/83 

F.P.M.  GREGORY.  D. 

SH  OF  GALATA  (N  FK.WIL.CR.) 

06/02/88 

PHONE  NO. 432-3211 

RTF  1-4(11)292 

GALATA-E.&  U. 

16.074 

i 1,921  ,039  t 1,91 

59,415  i 

**06/30/89 

98.0 

91 

F 60-2(22)91  U-2 

VARIOUS  LOCATIONS-GREAT  FALLS 

0.000 

SIGNING  & TRAFFIC  SIGNALS 

MONTANA  LINES,  INC 

$ 110,163  t 86,976  $ 

09/02/88 

10/26/88 

**07/28/89 

F.P.M.  SMITH,  WALT 
PHONE  NO. 727-4350 

79.0 

16 

IP  0008(15) 

REST  AREAS-DISTRICT  13 

0.000 

REST  AREA  REHABILITATION 
DEARBORN  REST  AREA-NORTHBOUND 

WILLIAMS  BROTHERS  CONSTRUCTION 

$ 361,002  $ 1 2 - , 95 1 $ 

09/02/88 

10/11/83 

**06/15/89 

F.P.M.  STEEN,  GARY 
PHONE  NO. 942-4*07 

36.0 

BY  C:./; 

**  ESTIMATED  COMPLETION  DATE  ONLY 


I 


- 


MONTANA  DEPARTMENT  0?  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/89 

DATE:0W06/B9  ***  GREAT  FALLS  DISTRICT  ♦**  PAGE  NO:  7 

PRIflE'CORTRSCTSU" '"^•RTG'DEPTG'OrRIGnSRyrPFOJrpr-RRSER 

fiRART  BATE"  ‘ "F  EREEffT " EERt  tTlT" ' t FIST".  * ' Y t yTjT  5 

PRO’ECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION  AWARD  AHT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


RS  355-1  (IK 
RUDYARD- NORTH 


PLANT  MIX  SURFACING  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

10/07/88 
/ / 

F.P.M.  GREGORY,  D. 
PHONE  NO. <.32-3211 

i 9E9.152  $ 3,500  $ 

**08/04/89 

0.4 

HES  4141150)  INSTALL  TRAFFIC  SIGNAL 

GFEAT  FALLS  DISTRICT  SIGNAL  CC  CONTROLLERS  I STATE  FURNISHED) 

0.000  $ 


KALISPELL  NEON 

11/09/88 

F.P.M.  SMITH,  WALT 

1 2/ 13/88 

PHONE  Nj. 787-4350 

13,840  $ 

12,09 

2 t 

**06/16/89 

P7.4 

RS  £71-113)1 
DRUHMOND-N. (S.SECT. ) 


AGGREGATE  SURFACING.  AMERICAN  ASPHALT  INC. 

PLANT  MIX  BITUMINOUS  SURFACING 

3.450  AND  SEAL  1 COVER  $ 309.994  $ 1.300  f 


11/09/88  F.P.M.  EMERSON,  GENE 

/ / PHONE  NO. 738-4319 

*♦07/07/89  0.4 


SMP  1899(96)  CRUSH  l STOCKPILE 

CRUSH  AND  STOCKPILE  - GT. FALLS 

0.000 


KONITZ  CONTRACTING,  INC. 
t 444,730  $ 3 ,439  $ 


11/09/83  F.P.M.  HICKMAN.  TERRY 

01/30/39  PHONE  NO. 

**05/86/69  0.5  BY  06 '30/58 


IR  15-6(26)301 
POWER  - N.L  S. 


PLANT  MIX  BITUMINOUS 
SURFACE  OVERLAY 

7.750 


GLENN  PEHBEIN  EXCAVATING, INC. 
$ 2,178,660  $ 0 $ 


12/13/68  F.P.M.  SMITH,  WALT 

03/30/39  PHONE  NO. 727-4350 
**09/15/89  0.0 


RT  37 MO) 

COHRAB-N 
RT  3 7(H) 

DUTTON-N  (EAST  FRONTAGE  PD. ) 

RTF  9-1(3)21 
BOWMANS  CORNER-CHOTEAU 
RTF  21-1(3)0 

MIDWAY  ROAD  INTER.  - CONRAD 

66.100 


MARVIN  A.  REHBEIN 


03/31/39  UNASSIGNED 
/ / 

**09/01/39  BY  09/01/89 


I 1,486,566  $ 0 t 


0.0 


HES  44-1(5)12 


BARBER  EXCAVATING 


(3/31/89  UNA5SI3NED 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


* 
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MONTANA  DEPARTMENT  0-  HIGHWAYS 
CONSTRUCT  IAN  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/E' 


CATENA /06/P? 

***  GREAT  F^LLS  DISTRICT  *** 

PAGE  NO:  9 

fATRe  CuNTRfirTOR 

pnFT;-^PT;-nF'RT3rayrPR3i"R^Arr 
" " t ERiEFlV  ’ ’EREEFT " V CDR3T7 ' 7.'  Cu  nT". 
PROJECT  TIME 

TOMPLETE  USED 

PRO 'EOT  NUMBER 

PFOJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

(MhFS  date 

WORK  BEG. 
FRO J. COMP. 

r^rrcrorwcrER 

0.000 

$ 18,894  ♦ 

$ 

*♦07/07/89 

0.0 

intw  F7SIE5'  SI  2 TRl CT’ T 

1 23,  2S3.E9?  l 17,737.251 

7 

7213 

***  BLENDIvE  DISTRICT  *♦» 

BPF  62-1(5)4 

STRUCTURE  OVER  MISSOURI  RIVER 

MORGAN  AND  OSMDOP  CONSTRUCTION 

09/E7/95 

F.P.M.  GCEL*FE . LAFRY  K, 

MISSOURI  RI.BR.-S. -CULBERTSON 

i 2/09/85 

FuONE  NO. 653- 1050 

0.336 

$ 5,049,477  « 4.752,208 

$ 

**04/09/89 

93.0  113.1 

RRP  335-1(5)0 

ROADWAY  LIGHTING 

TRIANGLE  ELECTRIC,  INC. 

01/10/86 

F.P.M.  QUALE , KENNETH  G. 

SOUTH  OF  GLENDIVE  ROAD 

05/13/86 

-HONE  NO. 783-5699 

0.000 

$ 9,072  1 9 . i88 

$ 

03/20/86 

1 00 .0  55 . 0 

F-BRF-HES  25-1(9)0 

GRADING,  AGGREGATE  SURFACING, 

EMPIRE  SAND  AND  GRAVEL  CO, 

, , INC 

11/06/87 

F.P.M.  FRIEND,  DAVE 

CIRCLE  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING 

02/17/83 

RHONE  NO. 365-2377 

3.586 

AND  SEAL  L COVER  1 

t 5,028,305  $ 5,262,285 

$ 

**07/28/8? 

98.0  79.9 

RS  251-2(3)31 

RECONSTRUCTION,  PLANT  MIX 

FRINGE,  INC. 

12/07/87 

F.P.M.  BALDWIN, JAMES  E. 

DANIELS  CO. LINE-NORTH  1 SOUTH 

BITUMINOUS  OVERLAY 

04/06/88 

RHONE  NO, 787-5701 

6.571 

$ 1,227, 9^4  $ 1,095,113 

i 

**04/09/89 

39.3  112. S 

BR  9023(7) 

APPROACHES 

TRACY  COWDREY  i ASSOC. 

05/06/88 

F.P.M.  QUALE,  KENNETH  8. 

REDWATER  RIVER  BRIDGE 

07/13/S8 

RHONE  NO. 783-566? 

0.300 

$ 351,866  i 236,261 

i 

**05/26/89 

81.4  103.9 

R3  254-1(6)26 

PLANT  MIX  BITUMINOUS  OVERLAY, 

CENTURY  PAVING  INC. 

06/07/83 

F.P.M.  WOLE,  LARRY 

2 MI.  NORTH  OF  BLOOMFIELD  NO. 

BRIDGE  REPLACEMENT  WITH  PIPES 

07/11/83 

RHONE  N0.36j-?B"!7 

6.000 

» 681.884  $ 643,775 

$ 

**04/09/8? 

95.1  Pi. 7 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 
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CAIE;^/06/87 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/89 
*h  GLENDIVE  DISTRICT  ♦ ** 

PpTnE-COHTRfiCTCR — 


TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


FAGE  NO;  9 

pSnT;-IlEpT--l]p-flT3pqpYS-pR0j:-fiSRfi5ER 

' AWAF  OffT  E"  '~F  tfif  EfTT " PERCENT" ' rCOTfSTE " ' 7,"  EOF?  ~ 
WORK  BEG.  PROJECT  TIME 

FRO J . COMP . COM0L£TE  USED 


F-HES  1-10(241592 
WOLF  POINT  - EAST 
HES  30-1(1)0 
PLENT YWOOD  - SOUTHEAST 


FLANT  MIX  BITUMINOUS  OVERLAY,  PRINCE,  INC. 
SEAL  l COVER  AND  TURNBAYS 


11.896 


i 1,502,490  * 1,339,834  t 


08/08/88  F.P.M.  NDVAKPVICH,  DUANE  J. 

09/08/88  PHONE  NO. 453-1050 
*♦07/81/89 

89.3  58.9 


R5  E53-3(4!37 
BROCKWAY-N.L  S. 


AGGREGATE  SURFACING  AND  PRINCE,  INC. 

PLANT  MIX  BITUMINOUS  SURFACING 

9.884  $ 1,-368,083  t 603,335  $ 


08/0S/B8  F.P.M.  WOLF.  LARRY 

09/39/88  F HONE  NO. 385-8879 
*♦07/31/89  47.5  51,1 


F-HES  37-3(8)70 
7HI.E.0F  ASHLAND-E. 

7.800 


PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  & COVER 

$ 


R3  361-2(3)86 
RICHLAND  CQ.LINE-N. 

7.415 


IF:  94-6(37)818 
6LENDI VE-EAST 

51.000 


M SOdRi'3) 

SARGENT  flVE.t  ALLARD  ST.6LEND. 

0.376 


AGGREGATE  SURFACING  l 
FLANT  MIX  BITUMINOUS  SURFACING 

t 


PLANT  MIX  Bi TUMI  NOUS 

SURFACING  OVERLAY  l 

OPEN  GRADED  FRICTION  COURSE  $ 


GRADE,  GRAVEL  SURFACE. 

PLANT  MIX  BITUMINOUS  SURFACING 

$ 


PRINCE,  INC. 

1,786,443  i 175,394  $ 

PORTABLE  PAVERS,  INC, 
1,367,644  * 5,539  $ 

SLETTEN  CONSTRUCTION  CO. 
4,433,646  I 0 $ 

CENTURY  PAVING  INC. 

613,803  t 0 $ 


10/07/69  F.P.M.  RTRQKMflYER,  DUANE  J. 

11/18/53  PHONE  NO. 386-4886 
**08/04/89  9.8 


11/09/88  F.P.M.  BALDWIN. JAMES  E. 

/ / PHONE  NO, 787-5701 
**08/18/89  0.4 


12/13/88  F.P.M.  FRIEND,  DAVE 

03/13/89  PHONE  NO. 365-23"? 
**11/15/89  0.0 


(P/13/83  F.F'.M.  UDi  F.  LARRY 

’”/*/’  fhome  NO.  3 60-3390 
**07/81/39  0.0 


BPS  370-1(1)7  APPROACHES,  GRADING  AND 

N.E.GF  ALBIGNiLITT.HIS.RI. ) AGGREGATE  SURFACING 

0.417 


SLETTEN  CONSTRUCTION  CO. 
403,379  $ 0 


13/13/38  f.P.M.  SCHNEIDT,  JOE  L 

/ / PHONE  NO, 333- 109? 

**09/15/89  0.0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31  <0? 


:*TE:04/06/B9 

***  GLENDIVE  DISTRICT  **» 

PAGE  NO: 10 

FNiflt  LuNiRACTOR 

'PrRTCTEFTrorHisflBPvs'PwrpsfiP^R 

“FEREER'T”  FEREEWr ' rtONTT.”'  rtuSTC 
PROJECT  TIME 

COMPLETE  USED 

PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYFE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

SMP  1399IB5) 

CRUSH  AND  STOCKPILE 

CONFEDERATED  CONTRACTORS,  INC. 

12/13/38 

UNASSIGNED 

CRUSH  AND  STOCKPILE  - GLENDIVE 

} j 

0.000 

$ 

185,000  $ 

0 t 

**06/30/89 

0.0  BY  Co/30/39 

?HF  5399(88) 

CRUSH  AND  STOCKPILE 

CENTURY  FAVING  INC. 

12/13/88 

UNASSIGNED 

CRUSH  AND  STOCKPILE  - BLENDIVE 

i ' 

0.000 

$ 

264, BOO  i 

0 i 

**06/30/8? 

0.0  SY  06/30/89 

RTF  i A-6(4)246 

MARVIN  A,  REUSE  IN 

03/31/8? 

UN ASSIGNED 

VANANDA-NW  l SE 

/ / 

11.000 

$ 

1,820.075  * 

0 t 

**09/01/89 

0.0  BY  05/01/39 

HES  4141(42)  U01 

WICiENS  CONSTRUCTION, 

INC. 

03/31/8? 

F.P.M.  STEWART,  DONALD  L. 

EAST  OF  MILES  CITY 

/ / 

PHONE  NO. 232-10?? 

F 2- 1 ( IE ) S3 

**07/28/89 

5.5  Hi.  H.  OF  POWDER  RIVER 

0.100 

i 

177, A07  * 

0 $ 

0.0 

HES  4141 (42)  uQ2 

WICK  EHS  CONSTRUCTION. 

INC. 

03/31/8? 

F.P.M,  STEWART,  DONALD  L. 

EAST  OF  DODSON  - PHILLIPS  CO'JN 

/ / 

PHONE  NO. 232-1093 

0.000 

* 

19,352  $ 

0 $ 

**06/23/89 

0.0 

EHS  24 8-61  DAS 

MACK  IN  CONSTRUCTION  CO 

03/31/8? 

F.P.M.  £PELFE,  LARRY  K. 

W.OF  SCCBEYi BUTTE  CR.) 

/ / 

PHONE  NO. 653- 1050 

0.097 

$ 

239, 7AA  $ 

0 $ 

**07/28: B? 

0.0 

♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 04/06/89 


PROJECT  NUMBER  MILEAGE 

PROJECT  .DESIGN AT  [ON 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCT  ION'  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/5? 

***  BILLINGS  DISTRICT  m PAGE  NO:! 1 

PRIRE“Cnfi7FfiCT0R  PI0S7:_DEPT:"3F~nT3RUa7S"PR07:"RfiRS'"EP 

w^^mTr--PP^r'PtRrtT5T''rt0T!BT7'vcr,rTT: 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORE  BEG.  FROJECT  TIM 

AWARD  AMT.  PAYMENTS  PROJ.CONP.  CC1PLETE  USED 


!R  90-01 101)427 
LAUREL  - EAST  1 WEST 
HES  4-217)5* 

LAUREL  INTERCHANGE 
HES  ^8-1 (9)0 
HARDIN  ROAD 


PLANT  MIX  BITUMINOUS  OVERLAY 
i OPEN  GRADED  FRICTION  COURSE 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/02/37 

11/04/37 

**04/28/89 

F.P.M.  SCHUMAN,  DAVID  P. 
FHCNE  NO. 245-9805 

1 

S 3,843,74?  % 3,637,003  $ . 

94.6 

E2.7 

IR  OOOBile;  REST  AREA  REHABILITATION 

REST  AREA  UPGRADES-BL6N.DIST. 

0.000 


FISHER  CONSTRUCT IGN  CO. 
997,74?  t I ,075,958 


02/08/83  -.P.H.  STUDEBAFEP,  RAYMOND 

04/15/88  PHONE  NO. 

*♦04/28/89  98.0 


IR  90-9(66)473  PLANT  MIX  BITUMINOUS  OVERLAY 

BIG  HORN  COUNTY  LINE  - EAST  PLANT  MIX  SEAL  COURSE 

13.063 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
4,321,156  $ 3,138,912  $ 


05/06/89  F.P.M.  CHARLTON, ROBERT  T.SR 

08/03/88  PHONE  HO. 252-82! 3 
**05/26/89  ?2.6  80.0 


F 14-5(5)169 

PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO., INC. 

07/11/38 

F.P.M.  SACKS.  RAY 

MAIN  ST. -ROUNDUP 

08/22/85 

PHONE  NO. 252-4133 

RTF  61-1(6)0 
ROUNDUP-NORTH 

7.621 

* 2,309,650  $ 1,006,205  i 

**03/01/89 

41. 6 

61. 8 


FS  236-1(7)0 
HILGER-NINIFRED 


WIDENING,  PLANT  MIX  BITUMINOUS  INLAND  ASPHALT 
OVERLAY,  SEAL  & COVER- 

24. 085  $ 2,155,374  $ 923.129 


07/11/33  F.P.M.  FASSCN,  f 09EPT  A. 

09/02/83  RHONE  NO. 563-2556 
**03/15/39  43.1 


BRS  313-1(6)3  BRIDGE  REPLACEMENT  (WITH  PIPE) 

O-FLOW  DITCH-S.W.  CF  HARDIN  AND  APPROACHES 

0.020 


SALVESQN  CONST.  CO, 
253,056  i 82,391 


07/11/88  F.P.M.  E TUDEBAKER,  RAYMOND 

10/13/BE  PHONE  NO. 

**04/29/89  32.6  40.0 


BRF  48-1(7)5 


APPROACHES 


EDWARD  T.  CORPS  CONST. 


09/0? ’'88  F.p.h.  STlirFE«.FR,  RAYMOND 
PHONE  NO. 


**  ESTIMATED  COMPLETION  DATE  ONLY 


( 


- 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/8? 


DATE:04/06/3? 

FILLINGS 

district  *** 

PAGE  NOME 

PRIME  CONTRACTOR 

ASST.  DcFT.  Of  RISPways  FPOL  RSRflWp 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 

award  amt. 

CONTRACTOR 

PAYMENTS 

AWARD  DATE 
' WORK  EEG. 
PRO J. COMP. 

PERCENT'  PERCENT’ 'rCT)T)ET3"rCDr.'r 
PROJECT  THE 

COMPLETE  USED 

SR-sflrcErfirorflSffimj 

0. 130 

* 155.182 

$ .94,658 

$ 

IWff.'TAS 

**07/07/89 

61.0  53.3 

HEE  16-1(26)3 

MAIN  6 LOGAN  - BILLINGS 

0.000 

TRA-FIC  CONTROL  DEVICES 
INTERSECTION  OF  MAIN  ST.  1 

LOGAN  LANE  - BILLINGS 

MIDLAND  ELECTRIC  CO.  INC. 

$ "5,283  i 58,578 

t 

09/08/89 
10/17 / E 8 
**06/15/69 

F.P.M.  SCHUMAN,  DAVID  P. 

RHONE  HO. 845-9808 

6?. 8 46  ? 

IR  e0-8! 110)463 

BIG  HORN  CO.  LINE-W. 

10.231 

PLANT  Mil  BIT. OVERLAY  fc  PLANT 
MIT  SEAL  COAT 

EMPIRE  SAND 

$ 8,734,388 

AND  BFftVEL  CO., INC 

t 1,321.965  $ 

10/07/83 

10/13/38 

**09/88/6? 

F.P.M.  CHARLTON, ROBERT  T.PP 

PHONE  NO. 858-38 13 

50.5  ' V' 

HES  9141(58) 

INSTALL  TRAFFIC  SIGNAL 

SCOTT  CONSTRUCTION  INC, 

11/09/88 

IJNASS1GNED 

BILLINGS  DISTRICT  SIGNAL  CQNTR 

CONTROLLERS  (STATE  FURNISHED) 

/ / 

0.000 

$ 81,590  $ 0 $ 

**06/16/8? 

0.0 

F 4-1(10)89 

REST  AREA  REHABILITATION 

OLTROGGE  CONSTRUCTION  INC. 

18/13/88 

F.P.M.  SLOE,  DAVID  A, 

BRIDGER  REST  AREA 

0.000 

f 349,390  t 83,979  $ 

03/06/8? 

**06/15/89 

RHONE  NO. 

3.3 

BY  06/ 15/8? 

SMP  3599(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - BILLINGS 

S-K  RENTALS  AND  CONTRACTING 

18/13/88 
/ / 

UNASSIGNED 

0.000 

$ 803,000  $ 38,348  $ 

**06/30/9? 

16.0 

BY  06'30'P? 

IF:  96-1(48)7 

HUNTLEY  - POMPEY'S  PILLAR 

17.000 

PLANT  HIT  BITUMINOUS  SURFACE 

A PLANT  MIX  SEAL  COURSE 

EMPIRE  SAND  AID  GRAVEL  CO., INC 

$ 4,094,883  $ 846,580  $ 

02/06/89 

08/PO/R? 

**11/02/8? 

F.P.M.  SEHAAK,  RAYMOND  J 
PHONE  NOi 439-8914 

6.0 

HES  414H305U4 

7 LOCATION  - STATEWIDE 

0.000 

LIGHTING  A SIGNING 

ACE  ELECTRIC,  INC. 

$ 63.197  i 0 $ 

/ i 

**07/14/89 

CLASS  I BLED 

0.0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BURE  A1 1 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/8? 


0473:04/06/89 

*'*  BILLINGS  DISTRICT  *♦« 

PAGE  NO; 13 

prime  contt actor 

"RD8T:'llEFT:‘CF'RT'’f?SH?g‘FRG3:'flPB?5EP 

PROTECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORE 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

award  date 

WORK  BEG. 
PRO J. COMP. 

' 'PERCENT'  ‘ PERCEPT' ' r luNBTE  ' ’ V CON*". 
PROJECT  TIME 

COMPLETE  USED 

RTF  61-3(9)67 

3 MI.  E OF  RCY-N 

16. 900 

PORTABLE  FA VERS,  INC. 

$ 082,147  t 0 1 

03/31/3? 

/ / 

**09/01/8? 

UN ASSIGNED 

0.0  BY  09/01/89 

RT  P( S) 

MIDLAND  O'LEARY  INC. 

03/31/89 

UNASSIGNED 

HARDIN  - W 

RT  ARC?) 

REEDPQINT  -E  i U 

19.700 

$ 719.363  $ 0 $ 

/ / 

**09/01/89 

0.0 

BY  09/01 

/8? 

BRS  420-1(1)0 

MACKIN  CONSTRUCTION  CO 

03/31/89 

F P.M.  TAYinp,  DPNALn 

AB3AR0KEE-RC5EBUD  OR. 

0.139 

$ 339.395  $ 0 $ 

/'  / 

**10/20/89 

PHONE  NO. 252-9735 

0 . 0 

BlttiHBrWBTRlCrTOTfltS:'" 

~~~rzr.5WA2r~vir.m'.m"-t — 

SO 

***  SThTE  WIDE  *** 

HGS  4141(38) 

OVERHEAD  FLASHERS, 

KALI SPELL  NEON 

11/09/88  UNAS3IGNE0 

8 L0CATI0NS-DIST.8H 

SISNINS  AND  RUMBLE  STRIPS 

/ / 

0.000 

i 17,193  1 

0 $ 

**06/02/89  0.0 

HES  4141(54 1 

15  LOCAT I tHIS-ST ATE U I BE 

SAFETY  IMPROVEMENTS 
DISTRICT  3 

0.000 

OHO  CONSTRUCTION  INC 

$ 16,378  1 0 1 

12/13/88  UNASSIGNED 

! j 

**07/21/39  0.0 

STATE  WIDE  TOTALS: 

$ 33,560  f 0 $ 



a ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/6? 


DATE : >‘>4/06/89 

O#  *#» 

PACE  NO:! A 

PRIME  CONTRACTOR 

"HORTT’DEPT 

rrrRTGRBBTS'FRuil'HARREEP 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

APARIfDAT?' 
WORE  BEG. 
PRO J. COMP. 

PERCENT 

PROJECT 

COMPLETE 

PERCEflT  CONST-." rCDNT'. 

TIME 

USED 

T0m5  FuR  ALL  PROJECTS: 

1157,157, 103  1 B3 ,380.335  1 

5311 

f 


r 


I 


? 

//3A. 


DATE:05/05/89 


PROJECT  NUMBER  MILEA6E  TYPE  OF  WORK 

PROJECT  DESIGNATION 


) 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/89 
***  MISSOULA  DISTRICT  *** 

prihe'contractor 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  1 

MONTrDEPTrOF'RTGHBAYS-PROJrflBNBGER 
WffiRlT DATE" " ' PERCENT*'  PERCE  NT' " Y CONST'.  * ‘ Y COST" 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 


IR  90-1(104)58 

QUARTZ  FLAT  1 BEARMOUTH  REST  A 

0.000 

REST  AREA  RENOVATION 

QUARTZ  FLATS  - WESTBOUND 

$ 

SKINNER  ENTERPRISES 

1,319,498  $ 1,347,575 

% 

08/31/87 

09/18/87 

01/06/89 

F.P.M.  MAART,  WILLIAM  C. 

PHONE  NO. 549-6491 

100.0 

F 1-1(25)65  1 DE  0200(801) 

ELK  HILL  - LYONS  SPRIN6 

3.247 

6RADIN6,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

$ 

NELCON,  INC. 

2,537,565  $ 2,731,471 

$ 

10/02/87 

10/22/87 

**07/14/89 

F.P.M.  MARIN,  GARY  R. 

PHONE  NO. 755-57 17 

98.0 

63.3 

F-BHF-BRF  24-1(25)9 

POTOMAC  - WEST 

7.090 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

$ 

JIM  GILMAN  EXCAVATING  INC. 

4,272,327  * 4,197,803 

$ 

10/02/87 

11/03/87 

**05/26/89 

F.P.M.  WILLIAMS,  JAMES  R. 
PHONE  NO. 244-5278 

98.0 

64.2 

IR  90-1(105)15 

H0U6AN  WEIGH  STATION 

0.000 

WEI6H  STATION 

$ 

C.D.  CONTRACTORS 

2,445,145  $ 2,728,988 

$ 

02/08/88 

03/14/88 

**05/26/89 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 549-6491 

98.0 

103.3 

F-HES  24-1(28)32 

CLEARWATER  JCT.  - EAST 

11.844 

WIDENING.  PLANT  MIX  BITUMINOUS 
SURFACING  AND  SEAL  i COVER 

$ 

INLAND  ASPHALT 

3,682,614  $ 3,503,864 

$ 

05/06/88 

05/23/88 

♦*06/16/89 

F.P.M.  WILLIAMS.  JAMES  R. 
PHONE  NO. 244-5278 

95.1 

88.3 

c 

FLATHEAD  CO.  LINE  - SOUTH 

7.861 

GRADING -AGGREGATE  SURFACING. 

PLANT  MIX  BITUMINOUS  SURFACING 
& OPEN  6RADED  FRICTION  COURSE  $ 

HILDE  CONSTRUCTION  CO., INC. 

7,611,662  $ 4,132,757  $ 

06/07/88 

06/24/88 

**11/15/89 

F.P.M.  CHRISIN6ER, KENNETH  L 
PHONE  NO. 844-3808 

54.3 

45.5 

RTF  1-2(41)120  RUT  FILLIN6  WITH  RALUMAC 

U.S.  2 IN  KALI SPELL  AND  SLURRY  SEAL 

0.000 


INTERMOUNTAIN  SLURRY  SEAL 
99,478  $ 0 $ 


06/24/88  UNASSIGNED 

/ / 

**05/26/89  0.0 


BY  / / 


RTF  6-1(38)75 


6RADIN6,  AGGREGATE  SURFACING, 


AMERICAN  ASPHALT  INC. 


07/11/88  F.P.M.  GREEN,  JAMES  L. 
PHONE  NO. 258-6853 


*♦  ESTIMATED  COMPLETION  DATE  ONLY 


DATE-.05/05/89 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

KmrwM 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  09/30/89 
***  MISSOULA  DISTRICT  *** 

PRIfTCONTRilCTOR 


MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

™r‘(Trrgrro«rsoo5Wficreff 

0.702  SEAL  l COVER  * 599, 176  $ 595,987  $ 


PAGE  NO:  2 

H0RT:"DEPT7“0F"flIGflflfiY5"PR0j;'flfififiGER 

'AMD'WTE'"P!RCERT‘'PERCET»r'rC0R5T:”ri:0RT: 
WORK  BE6.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

•W37S8 

**06/30/89  91.9  80.0 


F 52-1(5)11  RIPRAP  l GUARDRAIL 

BLUE  BAY  - EROSION  CONTROL 

2.552 


6LENN  REHBE1N  EXCAVATING, INC. 
608,552  $ 230,796  $ 


09/02/88  F.P.H.  TOMBRINK,  DAN 

02/10/89  PHONE  NO. 755-5717 

**06/01/89  37.9  BY  06/01/89 


RTF-BRF  1-1(31)14 

TROY  - LIBBY  (WEST  SECTION) 

F 1-1(32)23  l DE020K  802) 

TROY  - LIBBY  (E.SECT.) 

RTF  1-1(33)17  U-l 
TROY  REST  AREA 

15.965 


6RADIN6,  A66RE6ATE  SURFACING. 
PLANT  NIX  BITUMINOUS  SURFACING 
OPEN  6RADED  FRICTION  COURSE 


WASHINGTON  CONSTRUCTION 


* 19,574,070  $ 3,812,325  $ 


10/07/88  F.P.H.  MITCHELL.  JIM 

11/16/88  PHONE  NO. 295-5703 

**07/29/91 


19.5 


F 1-2(32)168  SLIDE  CORRECTION 

BLUE  ROCK  CUT 

0.000 


HIGHLAND  ENTERPRISES,  INC. 
424,593  $ 378,118  ♦ 


11/09/88  F.P.H.  TOMBRINK,  DAN 

12/07/88  PHONE  NO. 755-5717 

♦♦07/07/89  89.1 


11.1 


SMP  2099(88)  CRUSH  i STOCKPILE 

CRUSH  & STOCKPILE 

0.000 


AMERICAN  ASPHALT 

INC. 

11/09/88 

F.P.H.  JOHNSON,  BOB 

11/28/88 

PHONE  NO. 549-6491 

332,000  $ 

215,608  ♦ 

**05/26/89 

64.9 

BY  06/30/88 

SMP  4599(88)  CRUSH  6 STOCKPILE 

CRUSH  l STOCKPILE  MISSOULA  DIS 

0.000 


MCELROY  6 WILKEN  INC. 
174,825  t 14,276 


11/09/88  F.P.H.  MARIN,  6ARY  R. 

04/24/89  PHONE  NO. 755-5717 
♦*06/30/89  8.2  BY  06/30/89 


F 5-4(7)160  6RADIN6,  AGGREGATE  SURFACING,  J.J.  WELCOME  CONST.  CO.,  INC. 

DICKEY  LAKE  - NORTH  6 SOUTH  PLANT  MIX  BITUMINOUS  SURFACING 

8.714  i OPEN  6RADED  FRICTION  COURSE  ♦ 7,062,320  $ 166,080  * 


12/13/88  F.P.H.  PIEDALUE,  EUGENE  R. 

02/27/89  PHONE  NO. 881-2213 

**11/15/90  2.4  2.5 


**  ESTIMATED  COMPLETION  DATE  ONLY 


(f 


DATE : 05/05/89 


PROJECT  NUMBER  MILEAGE 
PROJECT  DESIGNATION.  ________ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  END1N6  04/30/89 

*♦*  MISSOULA  DISTRICT  ***  PAGE  NO:  3 

PRIRE'CONTRACTOR RORTT'DEPTT'OF'RIBRfifiYS'PROJT'RBNAGER 

fflJW  DATE"  * ' PERCEfT  " PERCENT ' T CONST: ' ' V CANT' 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


BRF  6-1(28)105 

APPROACHES.  6RADING,  AGGREGATE  GLENN  REHBEIN  EXCAVATIN6, INC . 
SURFACING  i PLANT  MIX 

12/13/88 

F.P.H.  MAART,  WILLIAM  C. 

W.OF  DIXON(RAVAIS  CREEK) 

03/28/89 

PHONE  NO. 549-6491 

0.113  BITUMINOUS  SURFACING  * 344,805  $ 74,157  $ 

*♦09/15/90 

21.5 

4.4 

RTF  7-2(11)83 
LOLO-MISSOULA 

8.200 

PLANT  MIX  BITUMINOUS  OVERLAY 
l OPEN  GRADED  FRICTION  COURSE 

AMERICAN  ASPHALT  INC. 

* 1,216,741  $ 142,220  % 

02/06/89 

04/03/89 

**07/28/89 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 549-6491 

11.7 

6.7 

RTF  24-1(26)2 
BONNER-NORTHEAST 

4.026 

HILDE  CONSTRUCTION  CO., INC. 

* 3,390,750  * 0 % 

05/01/89 
/ / 

**07/15/90 

F.P.H.  GREEN,  JAMES  L. 

PHONE  NO. 258-6853 

0.0 

HES  4141(61) 

KALI SPELL  NEON 

05/01/89 

UNASSI6NED 

5 INTERSECTIONS  NEAR  ROMAN 

/ / 

0.000 

$ 37,625  % 

0 $ 

**08/01/89 

0.0 

RTSSMA"DlBTRlCrTOmST 


rtt.7W.nY-~viY.iiY.vv~r 

'"i«10fTE"DTSTRICf~**» 


W.V 


I 15-1(76)51 
PIPE  ORGAN  - NORTH 


6RADE , AG6RE6ATE  SURFACING.  HILDE  CONSTRUCTION  CO., INC. 
PLANT  MIX  BITUMINOUS  SURFACING 

3.480  6 OPEN  GRADED  FRICTION  COURSE  $ 6,688,290  $ 6.557,356  * 


10/07/86  F.P.H.  KEN  I SON , EDUARD  (ACT) 

11/04/86  PHONE  NO. 683-6290 
11/07/88  100.0 


F-BRF  13-1(6)56 
NORRIS  HILL 


6RADIN6,  AGGREGATE  SURFACING.  HILDE  CONSTRUCTION  CO., INC. 
PLANT  MIX  BITUMINOUS  SURFACING 

9.812  SEAL  l COVER  $ 5,230,226  $ 5.584,555  $ 


08/04/87  F.P.M.  FLYNN,  CLAUDE 

09/23/87  PHONE  NO. 494-3224 
*♦05/26/89  98.0  111.6 


RTF-BRF  8-2(15)34 

HELENA  - WEST  (WEST  SECTION) 


GRADIN6,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
5.095  SEAL  6 COVER  AND  STRUCTURE 


MARONICK  CONST.  CO.,  INC 
3,023,629  $ 2,946,356 


08/04/87  F.P.M.  BROELL,  IRVIN 

09/02/87  PHONE  NO. 444-6338 
**05/26/89  97.4  86.8 


**  ESTIMATED  COMPLETION  DATE  ONLY 


Q 


a 


e 


/• 


DATE:05/05/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/89 
*♦*  BUTTE  DISTRICT  *** 

pRI(c-C0HTRffiT0R— - 


PAGE  NO:  4 


PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

MTDATr 

WORK  BEG. 
PROJ.COMP. 

'"PCTCESr'PERCERr'TTCDRSTi'TCM" 
PROJECT  TIME 

COMPLETE  USED 

IR  15-2(56)93 

PLANT  MISS  BITUMINOUS  SURFACE. 

AMERICAN  ASPHALT  INC. 

04/11/88 

F.P.M.  KENISON.EDHARD 

(ACT) 

MELROSE-NORTH 

SEAL  6 COVER 

05/19/88 

PHONE  NO. 683-6290 

5.707 

♦ 1,567,012  $ 1,347,804 

$ 

**05/26/89 

86.0 

98.9 

F 46-3(2)42 

PLANT  Mil  BITUMINOUS  OVERLAY, 

JIM  GILMAN  EXCAVATING  INC. 

05/06/88 

F.P.M.  DONER,  DONALD 

(ACT) 

15  ML  NE  OF  WISDOM-NORTHEAST 

SEAL  l COVER 

07/27/88 

PHONE  NO. 782-1797 

9.144 

♦ 1,063,302  * 1,076,307 

$ 

**05/26/89 

98.0 

110.0 

RTF-BRF  8-1(13)1! 

GRADING,  AGGREGATE  SURFACING, 

SK  CONSTRUCTION,  INC. 

09/02/88 

F.P.M.  WILSON,  ROBERT 

AVON  - ELLISTON 

PLANT  MIX  BITUMINOUS  SURFACING 

10/03/88 

PHONE  NO. 492-6464 

12.000 

♦ 5,853,151  * 2,866,177 

$ 

*♦07/06/90 

49.0 

23.3 

F-FH  50-1(8)1 

PLANT  MIX  BITUMINOUS  OVERLAY 

H.  K.  CONTRACTORS,  INC. 

09/02/88 

F.P.M.  SAUNDERS. LESLIE 

NEST  YELLOWSTONE  - NORTH 

/ / 

PHONE  NO. 587-5785 

7.998 

$ 1,398,030  $ 0 

$ 

**07/28/89 

0.0 

13.3 

F 11-1(12)24 

REST  AREA  REHABILITATION 

SKINNER  ENTERPRISES 

09/30/88 

F.P.M.  BRANUM,  JERRY 

EMIGRANT  REST  AREA 

10/27/88 

PHONE  NO. 222-8 199 

0.000 

1 573,640  $ 237,268 

$ 

**05/15/89 

41.4 

BY  05/15/89 

BR  9020(7) 

6RADE  & AGGREGATE  SURFACING 

TAMIETTI  CONSTRUCTION  CO. 

11/09/88 

F.P.M.  WIEBE,  HAROLD 

ROCK  CR  BR. (SKALKAHO  RD.) 

12/19/88 

PHONE  NO. 225-3962 

0.151 

♦ 317,169  $ 189,000 

» 

**09/15/89 

59.6 

4.4 

F 46-7(1)65 

PLANT  MIX  BITUMINOUS  OVERLAY, 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  DONER,  DONALD 

(ACT) 

WISE  RIVER-EAST 

SLOPE  FLATTENING  AND 

04/05/89 

PHONE  N0.7B2-1797 

8.231 

SEAL  1 COVER 

♦ 673,044  $ 108,446 

$ 

*♦07/28/89 

16.1 

1.7 

HES  4141(39) 

GUARDRAIL  INSTALLATION- 

OHO  CONSTRUCTION  INC 

11/09/88 

F.P.M.  WISSINGER,  MARK (ACT) 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


. 


. 


. 


DATE :05/05/B9 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/89 
a*  BUTTE  DISTRICT  *** 

PRIHE~CDRTRSCTOR " 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

rnmrar-irsTRrcr?"' 


MILEAGE  TYPE  OF  WORK 

' — — rcocfirroffSTursTirrcroEER' 

0.000  LQD6E/GRANITE,  JEFFERSON  1 


CONTRACT 
AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


74,688  » 39,484  $ 


PAGE  NO:  5 

HORTrDEPTrOF‘HIGRBA?S‘PRO]:'FIANfiGER 
" WfflRlT  DATT  " ' PERCENT' " PERCENT  ' Y CONST!  ~'T  CENT' 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

'WfffTW 


*♦06/16/89 


58.9 


F 14-1(8)1 
TOWNSEND-EAST 


PLANT  MIX  BITUMINOUS  OVERLAY 


5.700 


GLENN  REHBEIN  EXCAVATING, INC. 
$ 715,373  $ 578,867  $ 


18/13/88 

03/09/89 

**08/18/89 


F.P.H.  BROELL,  IRVIN 
PHONE  NO. 444-6338 
80.1 


IR  90-3(64)181 
DEER  LODGE  - N.  i S. 

8.800 


JIM  GILMAN  EXCAVATIN6  INC. 
1,836,701  $ 181,011  $ 


18/13/88  F.P.H.  ERICKSON.  WALTER 

03/15/89  PHONE  NO. 788-0397 

**08/18/89  14.6  5.3 


SHP  199(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

0.000 


D-K  RENTALS  AND  CONTRACTING 
$ 809,100  I 0 * 


18/13/80  F.P.H.  KENISON.EDWARD  (ACT) 

/ / PHONE  NO. 683-6890 
**06/30/89  0.0  BY  06/30/89 


BR  9085(6)  ROAD  APPROACHES 

TENSILE  CR.-HcHU6H  LANE 

0.044 


TRACY  COWDREY  & ASSOC. 
170,803  I 


08/06/89  F.P.H.  GILMAN,  ROBERT 

/ / PHONE  NO. 694-3884 
**07/88/89  0.0 


IR  90-6(49)301  CONCRETE  PAVEMENT 

BOZEMAN-WEST  REHABILITATION 

5.941 


COP  CONSTRUCTION  CO. 
1,675,464  t 155,837 


08/06/89  F.P.H.  SWANSON.  RAY  (ACT) 

04/04/89  PHONE  NO. 586-5074 
**11/15/89  9.3  4.8 


RT  1(16)  PLANT  MIX  BITUMINOUS  LEVELING  MARVIN  A.  REHBEIN 

BARRETT'S  INTERCHANGE-N&S  AND  SEAL  & COVER 

RT  1(17) 

DaL-RED  ROCK  INTERCHANGE 

IR  90-6(50)886 

W.  OF  BOZEMAN  (8  LOCsS. ) 

RTF  84-4(5)88 
FOUR  CORNERS-WEST 
RTS  805-1(10)6 


03/31/89  F.P.H.  KENISON.EDWARD  (ACT) 

/ / PHONE  NO. 683-6890 

♦♦09/01/89  BY  09/01/89 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


c 


(r 


DATE ;05/05/89 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

COSffl-KCM 

RTS  222-1(1)0 

JACKSON  INTERCHAN6E-D ILLON 

44.600 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/89 


***  BUTTE  DISTRICT  *♦* 

— PRme~CORTRRCTOfi 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PA6E  NO:  6 

H0RT:-KPT;'0F'flI5fi8fi7S"PR0J:'HfiNfiGER 

WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 


I 1,215,16?  $ 0 $ 


0.0 


ftP  QAIQfPl 

N.  OF  DEER  LODGE  BR.OVER  C.FK. 

0.416 


JIM  GILMAN  EXCAVATING  INC. 
520,106  $ 0 $ 


05/01/89  F.P.H.  GILMAN,  ROBERT 

/ / PHONE  NO. 694-3224 
**06/01/90  0.0 


—***'GR^TTSCCS'I5fSTRfcr***' 


ir.r" 


F-RRS-BRF  60-2(19)81  RECONSTRUCTION 

GREAT  FALLS  - EAST 

8.897 


SLETTEN  CONSTRUCTION  CO. 

$ 9,598,086  $ 9,415,203  % 


12/07/87  F.P.H.  ROBINSON.  FRANK 

02/16/88  PHONE  NO. 727-4350 

**05/26/89  98.0  70.0 


RS  338-1(2)6  PLANT  MIX  BITUMINOUS  SURFACING  NICKENS  CONSTRUCTION,  INC. 

NO.  OF  HARLEH-HOGELAND 

8.817  $ 1,363,404  * 1,179,786  $ 


04/11/88  F.P.H.  TREFTZ,  GORDAN 

05/31/88  PHONE  NO. 265-6821 
**05/26/89  86.5  95.0 


IR  15-8(44)380  PLANT  MIX  BITUMINOUS  SURFACE  HILDE  CONSTRUCTION  CO., INC. 

KEVIN  INTERCHANGE  - NORTH  OVERLAY  AND  PLANT  MIX 

9.217  SEAL  COURSE  $ 2,366,507  $ 2,023,312  $ 


05/06/88  F.P.M.  LEO,  DENNIS  P. 

08/24/88  PHONE  NO. *46 

**05/26/89  85.5  97.8 


F 57-2(8)10 
RAYNESFORD  - GEYSER 


PLANT  MIX  BITUMINOUS  SURFACING  SK  CONSTRUCTION,  INC. 
OVERLAY 

11.468  I 2,097,830  $ 2,060,299  * 


06/07/88  F.P.M.  ENDERSON.  GENE 

06/20/88  PHONE  NO. 727-4350 

**06/09/89  98,0  90.0 


BRF  1-4(8)303  BRIDGE  APPROACHES  INLAND  ASPHALT 

SH  OF  GALATA  (N  FK.HIL.CR. ) 

RTF  1-4(11)292 


07/11/88  F.P.H.  GREGORY.  D. 

08/02/88  PHONE  NO. 265-6821 

**06/30/89 


**  ESTIMATED  COMPLETION  DATE  ONLY 


4 I 


t ) 


DATE: 05/ 05/89 


MONTANA  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  09/30/89 
***  6REAT  FALLS  DISTRICT  *♦* 

PRTfiE'CORTRfiCTOR" 


PROJECT  NUMBER 
PROJECT  DESIGNATION 
G/O TA-THT 


MILEAGE 


TYPE  OF  WORK 


CONTRACT 
AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


PA6E  NO:  7 

flQRT:-jjEpT:-DF-flIGRflfiyS-pROj:-HfiRfiGER 

' AMD*  DATF " " PETOT-  ‘ PERCENT" ' Y CONST.  ~~Y  CONTI 
WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 


16.079 


$ 1,921,089  $ 1,959,915  I 


98.0 


81.1 


F 60-2(22)91  U-2 

VARIOUS  LQCATIONS-GREAT  FALLS 


SIGNING  & TRAFFIC  SIGNALS 


0.000 


MONTANA  LINES,  INC 
t 110,163  t 103,389  $ 


09/02/88  F.P.H.  SMITH,  HALT 

10/26/88  PHONE  NO. 727-9350 
♦♦07/2B/89  93.8 


21.3 


IR  000B115) 

REST  AREAS-D I STRICT  #3 


0.000 


REST  AREA  REHABILITATION 
DEARBORN  REST  AREA-NORTHBOUND 


WILLIAMS  BROTHERS  CONSTRUCTION 
$ 361,002  • 177,992  $ 


09/02/88  F.P.M.  STEEN,  GARY 

10/11/88  PHONE  NO. 727-9350 
**06/15/89  99.2 


BY  06/15/89 


RS  255-1(1)0 
RUDYARD-NORTH 


PLANT  MIX  SURFACING  OVERLAY  6LENN  REHBEIN  EXCAVATING, INC. 
5.300  $ 939,152  $ 96,900  ♦ 


10/07/88 

09/10/89 

**08/09/89 


F.P.M.  GREGORY , D. 
PHONE  NO. 265-6821 
5.0 


6.7 


HES  9191(50)  INSTALL  TRAFFIC  SI6NAL  KALI SPELL  NEON 

GREAT  FALLS  DISTRICT  SI6NAL  CO  CONTROLLERS  (STATE  FURNISHED) 

0.000  $ 13,890  $ 12,092  * 


11/09/88 

12/13/88 

**06/16/89 


F.P.M.  SMITH,  HALT 
PHONE  NO. 727-9350 
87.9 


16.7 


RS  271-1(3)1 
DRUMMOND-N. (S.SECT. ) 


AGGREGATE  SURFACING.  AMERICAN  ASPHALT  INC. 

PLANT  MIX  BITUMINOUS  SURFACING 

3.950  AND  SEAL  l COVER  » 309,989  * 1,200  * 


11/09/88 

/ / 

**07/07/89 


F.P.H.  ENDERSON.  6ENE 
PHONE  NO. 727-9350 
0.9 


6.7 


SMP  1899(88) 

CRUSH  AND  STOCKPILE  - GT. FALLS 


CRUSH  & STOCKPILE 


0.000 


K0NIT2  CONTRACTING,  INC. 

$ 999,730  % 207,892  $ 


11/09/88 

01/30/89 

**05/26/89 


F.P.H.  HICKMAN,  TERRY 
PHONE  NO. *95 
96.7 


BY  06/30/88 


IR  15-6(26)301 
POWER  - N.l  S. 


7.750 


PLANT  MIX  BITUMINOUS 
SURFACE  OVERLAY 


6LENN  REHBEIN  EXCAVATING, INC. 
$ 2,172,660  $ 93,277  $ 


12/13/88  F.P.M.  SMITH,  HALT 

03/30/89  PHONE  NO. 727-9350 
♦*09/15/89  2.0 


5.6 


*»  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HI6HMAYB 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  04/30/89 


DATE:05/ 05/89 

**♦  GREAT  FALLS  DISTRICT  ♦** 

PAGE  NO:  8 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PRO! 

. MANAGER 

AWARD  DATE 

PERCENT  PERCENT  \ CONST 

l CDNT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

RT  37(10) 

PLANT  MIX  BITUMINOUS  ONERLAY 

MARVIN  A.  REHBEIN 

03/31/89 

F.P.M.  WICKMAN,  TERRY 

CONRAD-N 

AND  SEAL  6 COVER 

/ / 

PHONE  NO. *45 

RT  37(11) 

**09/01/89 

BY  09/01/89 

DUTTON-N  (EAST  FRONTAGE  RD.) 

RTF  9-1(3)21 

BOWMANS  CORNER-CHOTEAU 

RTF  21-1(3)0 

MIDWAY  ROAD  INTER.  - CONRAD 

66.100 

♦ 1,486,566  * 0 1 

0.0 

HES  44-1(5)12 

SLOPE  FLATTENING  & SIGNING 

BARBER  EXCAVATING 

03/31/89 

F.P.M.  WICKMAN,  TERRY 

2 MI.U.  OF  VALIER 

/ / 

PHONE  NO. *45 

0.000 

$ 18,884  * 0 * 

**07/07/89 

0.0 

F 60-2(23)90 

UNITED  MAT 1 LS  OF  GREAT  FALLS 

05/01/89 

UNASSIGNED 

10TH  AVE.SO.-GT. FALLS 

/ / 

2.924 

* 1,124,774  $ 0 $ 

**08/15/89 

0.0 

IR  15-7(23)343 

HILDE  CONSTRUCTION  CO., INC. 

05/01/89 

UNASSI6NED 

NORTH  OF  CONRAD-N. 

/ / 

11.070 

» 2,469,036  * 0 * 

**11/16/89 

0.0 

GREATFALLS'DlSTRlCTTOTAESr 

1 21, 797,709  I 17,230,251  * 

64.3 

■'■*«_G[^DI9E_DIST^ICT  

BRF  62-1(5)4 

STRUCTURE  OVER  MISSOURI  RIVER 

MORGAN  AND  QSHGOD  CONSTRUCTION 

09/27/85 

F.P.M.  GREUFE,  LARRY  K. 

MISSOURI  R I. BR.-S. -CULBERTSON 

12/09/85 

PHONE  NO. 653-1050 

0.S36 

$ 5,049,477  $ 5,017,261  $ 

**06/09/89 

98. 0 

119.6 

F-BRF-HES  25-1(9)0 

GRADING.  AGGREGATE  SURFACING, 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

11/06/87 

F.P.M.  FRIEND,  DAVE 

CIRCLE  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING 

02/17/88 

PHONE  NO. 365-2877 

9.586 

AND  SEAL  6 COVER 

$ 5,028,305  * 5,262,285  $ 

**07/28/89 

98.0 

79.5 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  04/30/89 

DATE :05/05/89  ♦♦♦  GLENDIVE  DISTRICT  ♦♦♦ 


PAGE  NO:  9 


PRTHE'CORTRACTOR 

HONT7"DEPT7'DF'RIGRflA?S'PR0I 

’'MANAGER 

AWARD  DATE 

PERCENT " PERCENT' ' V CONST 

TCDNT7 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 

CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT. 

PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

RS  251-8(3)31 

RECONSTRUCTION,  PLANT  MU 

PRINCE.  INC. 

12/07/87 

F.P.M.  BALDWIN, JAMES  E. 

DANIELS  CO. LINE-NORTH  & SOUTH 

BITUMINOUS  OVERLAY 

04/06/88 

PHONE  NO. 787-5701 

6.571 

♦ 

1,827,944  $ 

1,095,113 

$ 

♦♦06/09/89 

89.2 

112.8 

BR  9028(7) 

APPROACHES 

TRACY  COWDREY  6 ASSOC. 

05/06/88 

F.P.M.  OUALE,  KENNETH  G. 

REDWATER  RIVER  BRIDGE 

07/13/88 

PHONE  NO. 365-2877 

0.300 

* 

351,866  t 

295,063 

« 

04/24/89 

100. 0 

113.3 

RS  254-1(6)26 

PLANT  MIX  BITUMINOUS  OVERLAY. 

CENTURY  PAVING 

INC. 

06/07/88 

F.P.M.  WOLF.  LARRY 

2 HI.  NORTH  OF  BLOOMFIELD  NO. 

BRIDGE  REPLACEMENT  WITH  PIPES 

07/11/88 

PHONE  NO. 365-2877 

6.000 

$ 

681,884  $ 

648,775 

$ 

♦♦06/09/89 

95.1 

96.7 

F-HES  1-10(24)592 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PRINCE,  INC. 

08/08/88 

F.P.M.  NOVAKOVICH,  DUANE  J. 

WOLF  POINT  - EAST 

SEAL  i COVER  AND  TURNBAYS 

09/08/88 

PHONE  NO. 653- 1050 

HES  30-1(1)0 

♦♦07/21/89 

PLENTYWOOD  - SOUTHEAST 

11.896 

$ 

1,502,480  1 

1,339,834 

$ 

89.2 

58.9 

RS  253-2(4)37 

A66RE6ATE  SURFACING  AND 

PRINCE,  INC. 

08/08/88 

F.P.M.  WOLF,  LARRY 

BROCKWAY-N.i  S. 

PLANT  MIX  BITUMINOUS  SURFACING 

09/29/88 

PHONE  NO. 365-2877 

9.884 

* 

1,268,023  $ 

602,335 

♦ 

♦♦07/21/89 

47.5 

52.2 

F-HES  37-3(2)70 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PRINCE,  INC. 

10/07/88 

F.P.M.  STROHMAYER,  DUANE  J. 

7HI.E.QF  ASHLAND-E. 

SEAL  1 COVER 

11/18/88 

PHONE  NO. 232-1093 

7.800 

$ 

1,786,443  ♦ 

229,076 

% 

♦♦08/04/89 

12.8 

6.7 

RS  261-2(2)26 

A66REGATE  SURF AC  I N6  6 

PORTABLE  PAVERS 

!,  INC. 

11/09/88 

F.P.M.  BALDWIN, JAMES  E. 

RICHLAND  CO.LINE-N. 

PLANT  MIX  BITUMINOUS  SURFACING 

/ / 

PHONE  NO. 787-5701 

7.415 

$ 

1,367,644  ♦ 

150,105 

♦ 

♦♦08/18/89 

11.0 

♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


(I 


MONTANA  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 

DATE : 05/05/89  ***  GLENDIVE  DISTRICT  ♦**  PAGE  N0:10 

PRTRE'CORTRACTOR  RDRT:"DEPT7'0F"flIGRflfi7S‘PR0j:-RfiRfiGER 

* AWMTE""PERCERT"PERi:Efrr^‘i:DTIST',"rCM'. 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

ANARD  AMT.  PAYMENTS 

WORK  BEG. 
PRO J. COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

IR  96-6(37)218 

PLANT  MIX  BITUMINOUS 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

F.P.H.  FRIEND.  DAVE 

PHONE  NO. 365-2877 

6.8 

GLENDIVE-EAST 

SURFACING  OVERLAY  l 

51.000  OPEN  GRADED  FRICTION  COURSE 

$ A, 633,696  * 301,051  * 

03/12/89 

**11/15/89 

6.2 

H 5008(3) 

SARGENT  AVE.t  ALLARD  ST.GLEND. 

GRADE,  GRAVEL  SURFACE. 

PLANT  MIX  BITUMINOUS  SURFACING 

CENTURY  PAVING  INC. 

12/13/88 

06/18/89 

F.P.M.  WOLF,  LARRY 
PHONE  NO. 365-2877 

0.376 

I 

612,803  $ 0 * 

**07/21/89 

0.0 

BRS  270-1(1)7 

APPROACHES,  6RADIN6  AND 
AGGREGATE  SURFACING 

0.617 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

F.P.H.  SCHNEIDT,  JOE  L. 

N.E.OF  ALBIQNILITT.HIS.RI.) 

$ 603,279  » 66,866  $ 

03/27/89 

*♦09/15/89 

PHONE  NO. 232- 1093 

11.1 

5.6 

SMP  1399(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CONFEDERATED  CONTRACTORS,  INC. 

12/13/88 
/ / 

UNASSI6NED 

0.000 

* 185,000  $ 0 $ 

*♦06/30/89 

0.0 

BY  06/30/89 

SMP  5399(88) 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  AND  STOCKPILE 

CENTURY  PAVIN6  INC. 

12/13/88 

06/11/89 

F.P.M.  BALDHIN,JAHES  E. 

PHONE  NO. 787-5701 

0.000 

$ 266,800  $ 20,116  $ 

**06/30/89 

7.6  BY  06/30/89 

RTF  16-6(6)266 

OIL  MIX  OVERLAY  AND 

MARVIN  A.  REHBEIN 

03/31/89 

F.P.H.  DUROCHER,  DOUGLAS  A. 

VANANDA-NU  i SE 

RTF  22-2(8)53 

RESERVE-NiS 

RTF  31-1(6)0 

E OF  GLAS60U-N 

RTF  32-1(7)0 

SE  OF  HOLF  POINT-N 

RTF  51-2(2)8 

DAMSON  COUNTY  LINE-NE 

38.600 

SEAL  1 COVER 

♦ 1,820,075  $ 0 » 

06/18/89 

**09/01/89 

PHONE  NO. 656- 1786 

BY  09/01/89 

0.0 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


' 


DATE:05/05/89 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/89 
♦**  GLENDIVE  DISTRICT  **♦ 

PRIRE'CORTRBCTOR 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  N0:11 

R0RT7~DEPT7'0F'flTGRfifi?G'PR0J7"FlfiRflGER 
AWARD ' DATE" " ‘ PERCENT*  * PERCENT  * Y CDN5T7 ~~Y  EDRT7 
WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 


HES  4141(48)  U01 

SLOPE  FLATTENING,  CABLE 

WICKENS  CONSTRUCTION,  INC. 

EAST  OF  MILES  CITY 

GUARDRAIL 

F 8-1(18)83 

8.5  Mi.  W.  OF  POWDER  RIVER 

0.100 

$ 177,407  * 0 

03/31/89  F.P.H.  STEWART,  DONALD  L. 

/ / PHONE  NO. 832-1093 

**07/88/89 


0.0 


HES  4141(48)  U02 

SAFETY  IMPROVEMENT 

WICKENS  CONSTRUCTION,  INC. 

03/31/89 

F.P.H.  DUROCHER,  DOUGLAS  A 

EAST  OF  DODSON  - PHILLIPS  COUN 

(SLOPE  FLATTENING  & SIGNING) 

05/01/89 

PHONE  NO. 654-1786 

0.000 

t 19,358  t 0 $ 

**06/83/89 

0.0 

BHS  848-6(1)43 

STRUCTURE  REHABILITATION 

HACKIN  CONSTRUCTION  CO 

03/31/09 

F.P.H.  BACON  .DAVID  W.(ACT) 

W.OF  SCOBEY( BUTTE  CR.) 

ST A.  360*13.83 

/ / 

PHONE  NO. 365-8877 

0.097  348+07.5 

$ 839,744  % 0 $ 

**07/88/89 

0.0 

DO  QASQfQ) 

MILK  RI.  BR.  N.E.OF  VANDAL I A 

0.378 

SLETTEN  CONSTRUCTION  CO. 

1 605,924  $ 0 ♦ 

05/01/89 
/ / 

**06/01/90 

F.P.H.  QUALE,  KENNETH  G. 

PHONE  NO. 365-8877 

0.0 

F 39-1(17)44 

COLSTRIP  INTERCHANGE'S. 

6.717 

MONTANA  LINES,  INC 

I 539,986  * 0 $ 

05/01/89 
/ / 

**08/15/89 

F.P.H.  STEWART,  DONALD  L. 

PHONE  NO. 838- 1093 

0.0 

RTF  8-1(11)6 

BAKER  INTERCHANGE-E 

RTF  87-8(7)88 

PORTABLE  PAVERS,  INC. 

05/01/89 
/ / 

**09/01/89 

F.P.H.  STEWART,  DONALD  L. 

PHONE  NO. 838-1093 

BY  09/01/89 

BAKER-SOUTH 
RTF  54-1(8)0 
WYOMING  LINE-NORTH 
RTF  57-5(11)818 
JORDAN-E 
RTF  57-6(4)849 
FLOWING  WELLS-EAST 

44.700  ♦ 1,759,157  $ 0 * 0.0 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 
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DATE: 05/05/89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/89 
***  GLENDIVE  DISTRICT  *** 

PA6E  N0:12 

PRIME  CONTRACTOR 

H0NT7  DEPTT  0F'RIGRflA?5‘PR0J; 

MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

‘"ANAROATE" 
WORK  BEG. 
PROJ.COMP. 

PERCENT ' PERCENT'  * T CGNST 
PROJECT 

COMPLETE 

tcgnt: 

TIME 

USED 

RS  245-1(6)15 

BRUSETT-E.&  W. 

RS  341-1(1)0 

HAXBY  RD.-N.E.  OF  JORDAN 

27.161 

HILDE  CONSTRUCTION  CO., INC. 

f 1,558,880  $ 0 $ 

05/01/89 
/ / 

**08/15/89 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

0.0 

BRS  438-1(5)36 

BR.-S.OF  6LENTANA 

0.483 

SHUMAKER  TRUCKING  AND  EXC. 

1 222,204  % 0 $ 

05/01/89 
/ / 

♦*08/01/89 

F.P.M.  DUROCHER.  D0U6LAS  A. 
PHONE  NO. 654- 1786 

0.0 

GlendivE  dIStRicJ  TOTALS: 

1 31.101.335  1 10D077  1 

“irr 

»«  BILLIRBS  DISTRICT  t*t 

IR  90-8(101)427 

LAUREL  - EAST  & NEST 

HES  4-2(7)54 

LAUREL  INTERCHANGE 

HES  48-1(9)0 

HARDIN  ROAD 

0.810 

PLANT  MIX  BITUMINOUS  OVERLAY  EMPIRE  SAND  AND  GRAVEL  CO., INC 

6 OPEN  6RADED  FRICTION  COURSE 

♦ 3,843,747  $ 3,642,891  $ 

10/02/87 

11/04/87 

04/17/89 

F.P.M.  SCHUMAN,  DAVID  P. 
PHONE  NO. 245-9802 

100.0 

82.7 

IR  0008(16) 

REST  AREA  UPSRADES-BLGN.DIST. 

0.000 

REST  AREA  REHABILITATION 

FISHER  CONSTRUCTION  CO. 

$ 997,747  $ 1,137,784  ♦ 

02/08/88 

04/18/83 

**06/27/89 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 252-7329 

98.0 

IR  90-9(66)473 

BIG  HORN  COUNTY  LINE  - EAST 

13.063 

PLANT  MIX  BITUMINOUS  OVERLAY 
PLANT  MIX  SEAL  COURSE 

l EMPIRE  SAND  AND  GRAVEL  CO., INC 

$ 4,321,156  $ 3,196,867  $ 

05/06/88 

08/03/88 

**05/26/89 

F.P.M.  CHARLTON, ROBERT  T.SR 
PHONE  NO. 252-82 18 

74.0 

80.0 

F 14-5(5)169 

MAIN  ST. -ROUNDUP 

RTF  61-1(6)0 

PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO., INC. 

07/11/88 

08/22/88 

**08/01/89 

F.P.M.  SACKS,  RAY 

PHONE  NO. 323-3466 

**  ESTIMATED  COMPLETION  DATE  ONLY 


( 


MONTANA  DEPARTMENT  OF  HI6HHAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/89 


DATE: 05/05/89 

***  BILLINGS  DISTRICT  *** 

PA6E  NO : 1 3 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PROjT'RANAStR 

PROJECT  NUMBER 
PROJECT  DESIGNATION 
(TOOfTOORlOffTR  

MILEAGE 

7.621 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

$ 2,309,650  $ 1,319,939  $ 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

PERCENT 

PROJECT 

COMPLETE 

57.1 

percent  x const;  r cdnti 

TIME 

USED 

61.8 

RS  236-1(7)0 

WIDENING, 

, PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

07/11/88 

F.P.H.  PASSOW.  ROBERT  A. 
PHONE  NO. 538-8731 

H I L6ER-W I N I FRED 

OVERLAY, 

SEAL  & COVER 

09/02/88 

24.085 

$ 

2,155,874  $ 970,658  $ 

**08/15/89 

45.0 

60.8 

BRS  313-1(6)8 

BRIDGE  REPLACEMENT  (WITH  PIPE) 

SALVESON  CONST. 

CO. 

07/11/88 

F.P.M.  STUDEBAKER,  RAYMOND 

O-FLOW  DITCH-S.W.  OF  HARDIN 

AND  APPROACHES 

0.020  $ 

253,056  $ 

113,593  * 

10/13/88 

**06/30/89 

PHONE  NO. 252-7329 

44.9 

45.0 

BRF  48-1(7)5 

APPROACHES 

EDWARD  T.  COPPS  CONST. 

09/02/88 

F.P.H.  STUDEBAKER,  RAYMOND 

BR-5MILES  N.  OF  HARDIN 

0.130 

$ 155,182  $ 106,217  $ 

10/03/88 

**07/07/89 

PHONE  NO. 252-7329 

68.4 

56.7 

HES  16-1(26)3 

TRAFFIC  CONTROL  DEVICES 

MIDLAND  ELECTRIC  CO.  INC. 

09/02/88 

F.P.H.  SCHUMAN,  DAVID  P. 
PHONE  NO. 245-9802 

MAIN  & LOGAN  - BILLINGS 

INTERSECTION  OF  MAIN  ST.  6 

10/17/88 

0.000  L06AN  LANE  - BILLINGS 

$ 75,283  $ 62,102  * 

*♦06/15/89 

82.5 

55.6 

IR  90-8(110)463 

PLANT  MIX  BIT. OVERLAY  i PLANT 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/07/88 

F.P.H.  CHARLTON, ROBERT  T.SR 

BIG  HORN  CO.  LINE-W. 

MIX  SEAL  COAT 

10/13/88 

PHONE  NO. 252-8218 

10.281 

* 2,734,382  ♦ 1,772,362  $ 

**09/22/89 

64.8  18.0 

HES  4141(52) 

INSTALL  TRAFFIC  SI6NAL 

SCOTT  CONSTRUCTION  INC. 

11/09/88 

UNASSI6NED 

BILLINGS  DISTRICT  SI6NAL  CONTR 

0.000 

CONTROLLERS  (STATE  FURNISHED) 

♦ 21,590  $ 0 » 

/ / 

**06/16/89 

0.0 

86.7 

F 4-1(10)29 

REST  AREA  REHABILITATION 

0LTR06SE  CONSTRUCTION  INC. 

12/13/88 

F.P.M.  SLOE,  DAVID  A. 

BRIDGER  REST  AREA 

0.000 

$ 349,390  $ 73,420  $ 

03/06/89 

♦*06/15/89 

PHONE  NO. 245-7495 

21.0 

BY  06/15, 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


( 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/89 


DATE : 05/05/89 

***  BILLINGS  DISTRICT  ♦** 

PAGE  NO: 14 

"'PRinrcoRTRfm 

HDNTT-DEPTrOF'RISRBAVS'PROJrfifiRASER 

AMD  DATE" 

PERCENT  PERCENT  rCDRETr 

tcm: 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

SMP  3599(88) 

CRUSH  AND  STOCKPILE 

D-K  RENTALS  AND  CONTRACTING 

12/13/88 

F.P.M.  PASSOW.  ROBERT  A. 

CRUSH  AND  STOCKPILE  - BILLINGS 

02. /HI  0T 

PHONE  NO. 538-8731 

0.000 

$ 

202,000  * 106,791 

$ 

**06/30/89 

52.9 

BY  06/30/89 

IR  94-1(48)7 

PLANT  Mil  BITUMINOUS  SURFACE 

EMPIRE  SAND  AND  GRAVEL  CO. 

, INC 

02/06/89 

F.P.M.  SCHAAK , RAYMOND  J. 

HUNTLEY  - POMPEY'S  PILLAR 

& PLANT  MIX  SEAL  COURSE 

02/20/89 

PHONE  NO. 665-1921 

17.000 

$ 

4,094,823  $ 610,117 

$ 

**11/03/89 

14.9 

HES  4141  (30HJ4 

LIGHTING  l SIGNING 

ACE  ELECTRIC,  INC. 

02/06/89 

F.P.M.  SCHUHAN.  DAVID  P. 

7 LOCATION  - STATEWIDE 

04/12/89 

PHONE  NO. 245-9802 

0.000 

$ 

62,197  $ 1,632 

» 

**07/14/89 

2.6 

8.0 

RTF  61-3(8)67 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS,  INC. 

03/31/89 

F.P.M.  PASSOW,  ROBERT  A. 

8 MI.  E OF  ROY-N 

AND  SEAL  L COVER 

/ / 

PHONE  NO. 538-8731 

16.900 

t 

822,147  » 0 

1 

**09/01/89 

0.0 

BY  09/01/89 

RT  2(8) 

PLANT  MIX  BITUMINOUS  OVERLAY 

MIDLAND  O'LEARY  INC. 

03/31/89 

F.P.M.  OPIE,  BRUCE  E. 

HARDIN  - W 

AND  SEAL  & COVER 

05  /oil  81 

PHONE  NO. 248-3827 

RT  49(7) 

**09/01/89 

BY  09/01/89 

REEDPQINT  -E  J,  W 

19.700 

f 

719,863  $ 0 

$ 

0.0 

BRS  420-1(1)0 

BRIDGE  OVER  ROSEBUD  CREEK 

MACKIN  CONSTRUCTION  CO 

03/31/89 

F.P.M.  TAYLOR.  DONALD  R. 

ABSAROKEE-ROSEBUD  CR. 

BR.  ENDS  ST A.  16+70.00  l 

/ / 

PHONE  NO. 252-9735 

0.139 

STA.  17+97.00 

$ 

388,395  $ 0 

» 

**10/20/89 

0.0 

F 72-1(2)0 

MIDLAND  O'LEARY  INC. 

05/01/89 

F.P.M.  SCHUMAN,  DAVID  P. 

BELFRY-SOUTH 

/ / 

PHONE  NO. 245-9802 

10.400 

$ 

1,594,744  $ 0 

$ 

**10/01/89 

0.0 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


DATE:05/05/89 


PROJECT  NUMBER  MILEAGE 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/89 
***  BILLINGS  DISTRICT  *** 

L_:::::;::::;pRTRErcoRTRscTOBr“”rrrrrrrrrr:: 

CONTRACT  CONTRACTOR 
AWARD  AMT.  PAYMENTS 


AWARD  DATT  PERCENT  PERCENT  rCORET'TEOirn 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 


BimwrBTSTRlCrTOWSs' 


T25nw:Hr“n3;m:37r“r 

♦**'STi?TE'BT0E'*«" 


HES  4141(38) 

OVERHEAD  FLASHERS. 

2 L0CATI0NS-DIST.2&3 

0.000 

SIGNING  AND  RUMBLE  STRIPS 

HES  4141(54) 

jAFETY  IMPROVEMENTS 

15  LOCAT I ONS-ST ATEW I DE 

0.000 

DISTRICT  2 

KALI SPELL  NEON 

11/09/88 

UNASSI6NED 

$ 17,188  $ 

/ / 

0 $ 

**06/02/89 

0.0 

OHO  CONSTRUCTION 

/ 

12/13/88 

UNASSI6NED 

/ / 

i 16,372  « 

0 $ 

♦*07/21/89 

0.0 

mWMT.mi¥i 


TorgsTargrwwjECBr 


53]B60"'$  0”l' 

it*  it* 


O' 


ii7g:97n797~~rw:<»:wrT 


5375 


ff  2&  7dc/)  > L\  b/ic^y 

s'/y/fa 


)j 


STflTT  DnCHMFNTS  COUr"TION 

)) 

JUN  2 5 1989 


DATE:  06/07/8? 

MONTANA  DEPARTMENT  OF  HIGHHAYS 
CONSTRUCTION  BUREAU 

— v Ll  . CONSTRUCTION  REPORT  FOR  PERIOD  ENDING 

<yc/ ^7 V LOh  ***  MISSOULA  DISTRICT  *** 

05/31/89 

MONTANA  STATE  LIBRARY 

1515  E.  6th  AVE. 

HELENA.  MONTANA  59620 

Prime  CONTRACTOR 

runtv  dept;  of  niGRBuys'PRor 

;~RARfiGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  HORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

'■■flMirraTr 

WORK  BEG. 
PRO J. COMP. 

' ' ' PERCENT' ' PERCENT' ' Y CONST; ' ‘ 
PROJECT 

COMPLETE 

tcont: 

TIME 

USED 

IR  90-1(104)58 

QUARTZ  FLAT  t BEARHOUTH  REST  A 

' 0.000 

REST  AREA  RENOVATION 

QUARTZ  FLATS  - WESTBOUND 

$ 

SKINNER  ENTERPRISES 

1,319,498  % 1,347,575 

$ 

08/31/87 

09/18/87 

01/06/89 

F.P.M.  MAART,  WILLIAM  C. 
PHONE  NO. 549-6491 

100.0 

F 1-1(25)65  i DE  0200(801) 

ELK  HILL  - LYONS  SPRING 

3.247 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIS!  BITUMINOUS  SURFACING 

$ 

NELCON,  INC. 

2,537,565  $ 3,084,734 

$ 

10/02/87 

10/22/87 

**07/14/89 

F.P.M.  MARIN,  6ARY  R. 

PHONE  NO. 755-5717 

98.0 

72.9 

F-BHF-BRF  24-1(25)9 

POTOMAC  - WEST 

7.090 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

$ 

JIM  GILMAN  EXCAVATING  INC. 

4,272,327  $ 4,197,803 

t 

10/02/87 

11/03/87 

**07/25/89 

F.P.M.  WILLIAMS,  JAMES  R. 
PHONE  NO. 244-5278 

98.0 

66.4 

IR  90-1(105)15 

HOUGAN  HEIGH  STATION 

0.000 

HEI6H  STATION 

$ 

C.D.  CONTRACTORS 

2,445,145  t 2,751,111 

$ 

02/08/88 

03/14/88 

**07/25/89 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 549-6491 

98.0 

109.1 

F-HES  24-1(28)32 

CLEARHATER  JCT.  - EAST 

11.844 

WIDENING,  PLANT  MIX  BITUMINOUS 
SURFACING  AND  SEAL  & COVER 

$ 

INLAND  ASPHALT 

3,682,614  $ 3,518,913 

t 

05/06/88 

05/23/88 

**06/16/89 

F.P.M.  WILLIAMS,  JAMES  R. 
PHONE  NO. 244-5278 

95.6 

89.2 

F 5-2(28)85 

FLATHEAD  CO.  LINE  - SOUTH 

7.861 

GRADIN6, AGGREGATE  SURFACING, 

PLANT  MIX  BITUMINOUS  SURFACING 
& OPEN  GRADED  FRICTION  COURSE  $ 

HILDE  CONSTRUCTION  CO., INC. 

7,611,662  $ 4,526,511  t 

06/07/88 

06/24/88 

**11/15/89 

F.P.M.  CHRISIN6ER, KENNETH  L 
PHONE  NO. 844-3808 

59.5 

57.0 

RTF  1-2(41)120 

U.S.  2 IN  KALI SPELL 

0.000 

RUT  FILLING  WITH  RALUHAC 

AND  SLURRY  SEAL 

$ 

INTERMOUNTAIN  SLURRY  SEAL 

99,478  $ 0 

$ 

06/24/88 
/ / 

**07/25/89 

UNASSIGNED 

0.0 

BY  / / 

RTF  6-1(38)75 

6RADIN6,  AGGREGATE  SURFACING, 

AMERICAN  ASPHALT  INC. 

07/11/88 

F.P.M.  GREEN,  JAMES  L. 

PHONE  NO. 258-6853 


r\r"T? 

DL  1 i ij i\f 

re  r iia  i % ■ \i 


**  ESTIMATED  COMPLETION  DATE  ONLY 
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MONTANA  DEPARTMENT  OF  HI6HNAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/89 


DATE: 06/07/89 

♦♦*  MISSOULA  DISTRICT  *** 

PAGE  NO:  8 

_ PRTRrCORTRBCTOR 

SORT.  DEPT 

. OF  HIGHWAYS  PROJ.  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK  CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MFITr 
WORK  BEG. 
PROJ.COMP. 

PERCENT 

PROJECT 

COMPLETE 

PERCENT"  ” T CONST"  ~'T  CONTI 
TIME 
USED 

pwraroms 

0.708 

TCfifirfrrorTOfTrRffgswAcrfis 

SEAL  t,  COVER  $ 594,176  $ 

545,987  $ 

09783786 

**06/30/89 

91.9 

80.0 

F 58-1(5)11 

RIPRAP  6 GUARDRAIL 

GLENN  REHBEIN  EXCAVATING, INC. 

09/08/88 

F.P.M.  TOMBRINK,  DAN 

BLUE  BAY  - EROSION  CONTROL 

08/10/89 

PHONE  NO. 755-5717 

8.558 

$ 608,558  * 685,850  $ 

05/86/89 

100.0 

BY  06/01/89 

RTF-BRF  1-1(31)14 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

WASHINGTON  CONSTRUCTION 

10/07/88 

F.P.M.  MITCHELL.  JIM 

PHONE  NO. 895-5788 

TROY  - LIBBY  (WEST  SECTION) 

11/16/88 

F 1-1(38)83  \ DE080K808) 
TROY  - LIBBY  (E.SECT.) 

OPEN  GRADED  FRICTION  COURSE 

**07/89/91 

RTF  1-1(33)17  U-l 

TROY  REST  AREA 

15.965  $ 

19,574,070  $ 5,408,019  $ 

87.6 

8.3 

F 1-8(38)168 

SLIDE  CORRECTION 

HIGHLAND  ENTERPRISES,  INC. 

11/09/88 

F.P.M.  TOMBRINK,  DAN 

PHONE  NO. 755-5717 

100.0 

BLUE  ROCK  CUT 

0.000 

* 484,593  $ 464,764  % 

18/07/88 

05/18/89 

11.1 

SMP  8099(88) 

CRUSH  i STOCKPILE 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  JOHNSON,  BOB 

CRUSH  l STOCKPILE 

0.000 

$ 338,000  $ 815,608  $ 

11/88/88 

**07/85/89 

PHONE  NO. 549-6491 

64.9 

BY  06/30/89 

SMP  4599(88)  CRUSH  i STOCKPILE 

MCELROY  l MILKEN 

INC. 

11/09/88 

F.P.M.  MARIN,  GARY  R. 

CRUSH  & STOCKPILE  MISSOULA  DIS 

04/84/89 

PHONE  NO. 755-5717 

0.000 

i 174,885  $ 

77,570  $ 

**06/30/89 

44.4 

BY  06/30/89 

F 5-4(7)160 

GRADING,  AGGREGATE  SURFACING, 

J.J.  WELCOME  CONST.  CO.,  INC. 

18/13/88 

F.P.M.  PIEDALUE,  EUGENE  R. 

DICKEY  LAKE  - NORTH  6 SOUTH 

PLANT  MIX  BITUMINOUS  SURFACING 

08/87/89 

PHONE  NO. 881-8813 

8.714  t OPEN  GRADED  FRICTION  COURSE  $ 

7,068,380  $ 633,058  $ 

**11/15/90 

9.0 

18.5 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 
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MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/89 
***  MISSOULA  DISTRICT  *** 

""PRIRrCOHTRBCTOR' 


'HQSTT'DEPT: 


PAGE  NO;  3 
'0F'RI5RflAY5‘PR0J7‘RfiRBGER 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

IWMt' 
WORK  BEG. 
PRO J. COMP. 

PERCENT" ' PERCENT' T CONST" 
PROJECT 

COMPLETE 

"Timr. 

TIME 

USED 

BRF  6-1(28)105 

W.OF  DIXONfRAVAIS  CREEK) 

0.113 

APPROACHES,  GRADING.  AGGREGATE 
SURFACING  & PLANT  MIX 

BITUMINOUS  SURFACING  $ 

GLENN  REHBEIN  EXCAVATING, INC. 

399,805  i 121,352  $ 

12/13/88 

03/28/89 

**09/15/90 

F.P.H.  MAART,  WILLIAM  C. 
PHONE  NO. 599-6991 

35.2 

27.8 

RTF  7-2(11)83 

LOLO-MISSOULA 

8.200 

PLANT  MIX  BITUMINOUS  OVERLAY 
& OPEN  GRADED  FRICTION  COURSE 

i 

AMERICAN  ASPHALT  INC. 

1,216,791  $ 192,220  $ 

02/06/89 

09/03/89 

**07/28/89 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 599-6991 

11.7 

33.3 

RTF  29-1(26)2 
BONNER-NORTHEAST 

9.026 

GRADING.  AGGREGATE  SURFACE, 

PLANT  MIX  BITUMINOUS  SURFACING 
l PLANT  MIX  SEAL  COURSE  $ 

HILDE  CONSTRUCTION  CO., INC. 

3,390,750  $ 0 $ 

05/01/89 
/ / 

**07/15/90 

F.P.M.  GREEN,  JAMES  L. 
PHONE  NO. 258-6853 

0.0 

HES  9191(61) 

INTERSECTION  LIGHTING 

KALISPELL  NEON 

05/01/89 

F.P.M.  6REEN,  JAMES  L. 

5 INTERSECTIONS  NEAR  RONAN 


0.000 


37,625  $ 


0 $ 


/ / 

**08/01/89 


PHONE  NO. 258-6853 
0.0 


fllSSODLOlSTRlCrTBraSl 



”'***‘BOfTE“§I§TRICf'*** 

* 

"~W.l 

F-BRF  13-1(6)56 

NORRIS  HILL 

9.812 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
SEAL  l COVER  $ 

HILDE  CONSTRUCTION  CO., INC. 

5,230,226  $ 5,622,203  $ 

08/09/87 

09/23/87 

**07/25/89 

F.P.M.  FLYNN,  CLAUDE 

PHONE  NO. 999-3229 

98,0 

119.9 

RTF-BRF  8-2(15)39 

HELENA  - WEST  (WEST  SECTION' 

5.095 

GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
SEAL  l COVER  AND  STRUCTURE  $ 

MARONICK  CONST.  CO.,  INC 

3,023,629  t 2,996,356 

$ 

08/09/87 

09/02/87 

**07/25/89 

F.P.M.  BROELL,  IRVIN 

PHONE  NO. 999-6338 

97.9 

86.8 

IR  15-2(56)93 

MELROSE-NORTH 

5.707 

PLANT  MIX  BITUMINOUS  SURFACE, 

SEAL  l COVER 

$ 

AMERICAN  ASPHALT  INC, 

1,567,012  $ 1,397,809 

$ 

09/11/88 

05/19/88 

**07/25/89 

F.P.M.  WILLIAMS,  PAUL 
PHONE  NO. 683-6290 

86.0 

98.9 

»*  ESTIMATED  COMPLETION  DATE  ONLY 


HONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/89 

DAJEi06/07/89 _***  BUTTE  DISTRICT  _*** ____  __  __  _ _PAGE.NO:  A 


"PRIRE'COPTRfiCTOR 

'H0NT:'DEPTT'0F"flIERflfi?5"PR0T;"HARfiGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

PERCENT  PERCEPT  l CDPCT.  1 COPT. 
PROJECT  TIME 

COMPLETE  USED 

F 66-3(2)62 

15  MI.  NE  OF  WISDOM-NORTHEAST 

9.166 

PLANT  MIT  BITUMINOUS  OVERLAY, 

SEAL  i COVER 

$ 

JIM  GILMAN  EXCAVATING  INC. 

1,063,302  * 1,076,307  $ 

05/06/88 

07/27/88 

*♦07/25/89 

F.P.H.  WISSINGER.  MARK 

PHONE  NO. 782-1797 

9B.0  110.0 

RTF-BRF  8-1(13)11 

AVON  - ELLISTON 

12.000 

GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

t 

SK  CONSTRUCTION,  INC. 

5,853,151  $ 3,669,610  $ 

09/02/88 

10/03/88 

**07/06/90 

F.P.M.  WILSON,  ROBERT 

PHONE  NO. 092-6469 

62.7  36.7 

F-FH  50-1(8)1 

WEST  YELLOWSTONE  - NORTH 

7.998 

PLANT  MIX  BITUMINOUS  OVERLAY 

H.  K.  CONTRACTORS,  INC. 

$ 1,398,030  t 66,005  $ 

09/02/88 

05/16/89 

**07/28/89 

F.P.M.  SAUNDERS, LESLIE 
PHONE  NO. 587-5785 

3.1 

20.0 

F 11-1(12)26 

EMIGRANT  REST  AREA 

0.000 

REST  AREA  REHABILITATION 

SKINNER  ENTERPRISES 

$ 573,660  % 607,901  $ 

09/30/88 

10/27/88 

**07/16/89 

F.P.M.  BRANUM,  JERRY 
PHONE  NO. 222-8 199 

71.1 

BY  05/15/89 

BR  9020(7) 

GRADE  & AGGREGATE  SURFACING 

TAMIETTI  CONSTRUCTION  CO. 

11/09/88 

F.P.M.  WIEBE,  HAROLD 

ROCK  CR  BR. (SKALKAHO  RD.) 

0.151 

t 317,169  $ 255,016  $ 

12/19/88 

**09/15/89 

PHONE  NO. 225-3962 

80  = 6 

28.9 

F 66-7(1)65 

PLANT  MIX  BITUMINOUS  OVERLAY, 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  WISSINGER,  MARK 
PHONE  NO. 782-1797 

WISE  RIVER-EAST 

SLOPE  FLATTENING  AND 

06/05/89 

8.231  SEAL  l COVER 

$ 673,066  $ 506,257  $ 

**07/28/89 

75.2 

26.7 

HES  6161(39) 

GUARDRAIL  INSTALLATION- 

OMO  CONSTRUCTION 

INC 

11/09/88 

F.P.M.  WISSINGER,  MARK 

3 LOCATION  - DISTRICT  2 

3 LOCATIONS  (DISTRICT  2 DEER 

06/06/89 

PHONE  NO. 782- 1797 

0.000  LODGE/GRANITE,  JEFFERSON  & 

$ 76,628  $ 

61,536  $ 

05/03/89 

100.0 

F 16-1(2)1 

PLANT  MIX  BITUMINOUS  OVERLAY 

GLENN  RtHBElN  EXCAVATING, INC. 

12/13/88  F.P.M.  BROELL.  IRVIN 
PHONE  NO. 666-6338 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  END INS  05/31/99 


DATE : 06/ 0?/89 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  5 

• PRIRE'CORTRfiCTDR 

■hort:“bept 

T'OF'MBHNfifS'PRDJT'flfiRfiBER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

TMHSBFCTST 

MILEAGE 

5.700 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

* 715,373  $ 

CONTRACTOR 

PAYMENTS 

612,724  $ 

irar 

WORK  BE6. 
PRO J. COMP. 

**08/10/89 

"percent' 

PROJECT 

COMPLETE 

85.7 

PERCENT'  ' T CONST  ~~T  PONT 
TIME 
USED 

18.7 

IR  90-3(69)181 

PLANT  MIX  BITUMINOUS  OVERLAY  JIM  GILMAN  EXCAVATING  INC. 

12/13/88 

F.P.M.  ERICKSON,  WALTER 

DEER  LODGE  - N.  i S. 

& OPEN  GRADED  FRICTION  COURSE 

03/15/89 

PHONE  NO. 788-0397 

8,800  $ 1,836,701  $ 198,788  $ 

**08/18/89 

16.1 

85.3 

SHP  199(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

D-K  RENTALS  AND  CONTRACTING 

18/13/88 

05/86/89 

F.P.M.  WILLIAMS,  PAUL 
PHONE  NO. 683-6890 

0,000 

$ 809,100  $ 0 * 

**06/30/89 

0.0 

BY  06/30/89 

BR  9085(6) 

ROAD  APPROACHES 

TRACY  COWDREY  ! 

■ ASSOC. 

08/06/89 

F.P.M.  GILMAN,  ROBERT 

TENMILE  CR.-McHUSH  LANE 

0.099 

$ 170,803  $ 

89,187  $ 

05/15/89 

**07/88/89 

PHONE  NO. 999-3889 

19.8 

11.7 

IR  90-6(99)301 

CONCRETE  PAVEMENT 

COP  CONSTRUCTION  CO. 

08/06/89 

F.P.M.  McCORMICK  , THOMAS 

BOZEMAN-WEST 

REHABILITATION 

09/09/89 

PHONE  NO. 586-5079 

5.991 

t 1,675,969  $ 880,719  $ 

**11/15/89 

17.8 

80,8 

RT  1(16) 

PLANT  MIX  BITUMINOUS  LEVELING 

MARVIN  A.  REHBEIN 

03/31/89 

F.P.M.  WILLIAMS,  PAUL 

BARRETT’S  INTERCHANGE-N6S 

RT  1(17! 

AND  SEAL  & COVER 

/ / 

**09/01/89 

PHONE  NO. 683-6890 

BY  09/01/89 

DELL-RED  ROCK  INTERCHANGE 

IR  90-6(50)886 

W.  OF  BOZEMAN  (8  LOC;S.) 

RTF  39-9(5)88 

FOUR  CORNERS-WEST 

RTS  805-1(10)6 

L06AN-BELGRADE 

RTS  888-1(1)0 

JACKSON  INTERCHAN6E-DILL0N 

99.600  $ 

1,815,167  J 35,855  $ 

7.0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/89 


DATE: 06/07/89 

***  BUTTE  DISTRICT  *»* 

PAGE  NO:  6 

PRIHE'CORTRRCTOR 

MONT.  DEPT.  OF  HIGHWAYS  PROJ, 

, MANAGER 

AMD  DATE' 

PERCENT" "PERCENT' " T CONST! 

TCONT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

BR  9039(8) 

BRIDGES  OVER  CLARK  FORK 

JIM  GILMAN  EXCAVATING  INC. 

05/01/89 

F.P.M.  6ILMAN,  ROBERT 

N.  OF  DEER  LODGE  BR.OVER  C.FK, 

i OVERFLOW 

05/30/89 

PHONE  NO. 494-3884 

0.A16 

(PRESTRESSED  CONCRETE  BEAMS) 

$ 580,106  ♦ 54,038  $ 

*♦06/01/90 

10.4 

BBTTE'DISIRICT'TDTSLB: 

67. 4 

***  GREAT  FALLS  DISTRICT  *** 

F-RRS-BRF  60-8(19)81 

RECONSTRUCTION 

SLETTEN  CONSTRUCTION  CO. 

18/07/87 

F.P.M.  ROBINSON,  FRANK 

GREAT  FALLS  - EAST 

08/16/88 

PHONE  NO. 787-4350 

8.897 

$ 9,598,086  $ 9,691,670  $ 

**07/85/89 

98.0 

76.8 

RS  338-1(8)6 

PLANT  MIX  BITUMINOUS  SURFACING 

UICKENS  CONSTRUCTION,  INC. 

04/11/88 

F.P.M.  TREFT2,  GORDON 

NO.  OF  HARLEN-HOGELAND 

05/31/88 

PHONE  NO. 865-6881 

8.817 

% 1,363,404  $ 1,179,786  $ 

**07/85/89 

86.5 

95.0 

IR  15-8(44)380 

PLANT  MIX  BITUMINOUS  SURFACE 

HILDE  CONSTRUCTION  CO., INC. 

05/06/88 

F.P.M.  LEO,  DENNIS  P. 

KEVIN  INTERCHANGE  - NORTH 

OVERLAY  AND  PLANT  MIX 

08/84/88 

PHONE  NO. 434-8658 

9.817 

SEAL  COURSE 

$ 8,366,507  $ 8,083,318  $ 

♦*07/85/89 

85.5 

97.8 

F 57-8(8)10 

PLANT  MIX  BITUMINOUS  SURFACING 

SK  CONSTRUCTION,  INC. 

06/07/88 

F.P.M.  ENDER50N,  GENE 

RAYNESFORD  - GEYSER 

OVERLAY 

06/80/88 

PHONE  NO. 787-4350 

11.A68 

t 8,097,830  $ 8,065,797  $ 

**06/09/89 

98.0 

90.0 

BRF  1-4(8)303 

BRIDGE  APPROACHES 

INLAND  ASPHALT 

07/11/88 

F.P.M.  GREGORY,  D. 

SW  OF  GALATA  (N  FK.WIL.CR.) 

08/08/88 

PHONE  NO. 865-6881 

RTF  1-4(11)292 

**06/30/89 

6ALATA-E.S,  U. 

16.07A 

$ 1,981,089  * 1,959,415  S 

98.0 

81.1 

**  ESTIMATED  COMPLETION  DATE  ONLY 


J 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/89 


DATE: 06/07/39 

***  GREAT  FALLS  DISTRICT  **♦ 

PAGE  NO:  7 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PROJ.  MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEA6E  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE  PERCENT  PERCENT  i CONST.  X CQNT. 
WORK  BEG.  PROJECT  TIME 

PROJ. COMP.  COMPLETE  USED 

f Stf-?  r?2wr  (J-? 

VARIOUS  LOCATIONS-GREAT  FALLS 

SIGNING  & TRAFFIC  SIGNALS 

0.000 

MONTANA  LTNE5,  TNC 

$ 110,163  $ 138,213  t 

10/26/88  PHONE  NO. 727-6350 

05/26/89  100.0  38.7 

IR  OOOB (15) 

REST  AREAS-DISTR ICT  13 

0.000 

REST  AREA  REHABILITATION 
DEARBORN  REST  AREA-NORTHBOUND 

WILLIAMS  BROTHERS  CONSTRUCTION 

$ 361,002  $ 227,091  $ 

09/02/88 

10/11/88 

*♦06/15/89 

F.P.M.  STEEN.  GARY 
PHONE  NO. 727-6350 

62.9 

BY  06/15/89 

RS  255-1(1)0 

RUDYARD-NORTH 

5.300 

PLANT  MIX  SURFACING  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

$ 939,152  $ 210,090  $ 

10/07/88 

06/10/89 

**08/06/89 

F.P.M.  GREGORY,  D. 
PHONE  NO. 265-6821 

22.6 

21.3 

HES  6161(50) 

INSTALL  TRAFFIC  SI6NAL 

KALI  SPELL  NEON 

11/09/88 

F.P.M.  SMITH,  WALT 

GREAT  FALLS  DISTRICT  SIGNAL  CO 

CONTROLLERS  (STATE  FURNISHED) 

12/13/88 

PHONE  NO. 727-6350 

0.000 

$ 13,860  t 

12,092  $ 

**06/16/89 

87.6 

63.3 

RS  271-1(3)1 

AGGREGATE  SURFACING, 

PLANT  MIX  BITUMINOUS  SURFACING 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  ENDERSON,  6ENE 

PHONE  NO. 727-6350 

DRUMMOND-N. (S.SECT. ) 

05/11/89 

3.650  AND  SEAL  i COVER  i 

309,986  $ 1,200  $ 

**07/07/89 

0.6 

31.1 

SMP  1899(88) 

CRUSH  AND  STOCKPILE 

- GT. FALLS 

0.000 

CRUSH  & STOCKPILE 

KONITZ  CONTRACTING,  INC. 

$ 666,730  $ 261,527  $ 

11/09/88 

01/30/89 

**07/25/89 

F.P.M.  HICKMAN,  TERRY 
PHONE  NO. *65 

56.3 

BY  06/30/89 

IR  15-6(26)301 

POWER  - N.l  S. 

7.750 

PLANT  MIX  BITUMINOUS 

SURFACE  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

t 2,172,660  $ 239,706  $ 

12/13/88 

03/30/89 

**09/15/89 

F.P.M.  SMITH,  WALT 

PHONE  NO. 727-6350 

11.0 

22.2 

RT  37(10) 

CONRAD-N 

RT  37(11) 

PLANT  MIX  BITUMINOUS  ONERLAY 
AND  SEAL  l COVER 

MARVIN  A.  REHBEIN 

03/31/89 

**09/01/89 

F.P.M.  HICKMAN,  TERRY 
PHONE  NO. *65 

BY  09/01/89 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/89 


DATE : 06/ 07/89  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  8 

— PRIRrCORTRKTOR HORTT'DEPTT'OF'RISRBBYS^POJT'RARfiBER 

DAir ' - PERCERT'  ” PERCENT’  ’ V CORBIC  ~~V  CMC 

PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BE6.  PROJECT  TIME 

PROJECT  DESIGNATION  AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 

DOTTOR^TEfiSTTRlWTfiSE'inyrr  

RTF  9-1(3)21 
BOWMANS  CQRNER-CKOTEAU 
RTF  21-1(3)0 

MIDWAY  ROAD  INTER.  - CONRAD 


66.100 

$ 

1,486,566  $ 5,712  * 

0.4 

HES  44-1(5)12 

SLOPE  FLATTENING  & SIGNING 

BARBER  EXCAVATING 

03/31/89 

F.P.M.  WICKMAN,  TERRY 

2 MI.W.  OF  VALIER 

05/11/89 

PHONE  NO. *45 

0.000 

$ 

18,884  $ 3,916  ♦ 

**07/07/89 

20.7 

F 60-2(23)90 

PLANT  MIX  BITUMINOUS  OVERLAY 

UNITED  MAT 1 LS  OF  SREAT  FALLS 

05/01/89 

UNASSI6NED 

10TH  AVE. SO. -GT. FALLS 

2.924 

$ 

1,124,774  $ 0 $ 

06/05/89 

**08/15/89 

0.0 

IR  15-7(23)343 

PLANT  MIX  BIT.  OVERLAY,  SEAL  & 

HILDE  CONSTRUCTION  CO., INC. 

05/01/89 

F.P.M.  LEO,  DENNIS  P. 
PHONE  NO. 434-2652 

NORTH  OF  CONRAD-N. 

COVER 

/ / 

11.070 

$ 

2,469,036  * 0 $ 

♦*11/16/89 

0.0 

BREBrFttirmsTncrToms: 


'Yll7fVr.W""YWm\m"Y 

■"iit'BC^RBWE'DIST^TCT 


ir.r" 


BRF  62-1(5)4 

MISSOURI  R I. BR.-S. -CULBERTSON 

0.836 

STRUCTURE  OVER  MISSOURI  RIVER 

$ 

MORGAN  AND  OSWOOD  CONSTRUCTION 

5,049,47?  $ 5,018,558  $ 

09/27/85 

12/09/85 

05/19/89 

F.P.M.  GREUFE.  LARRY  K. 
PHONE  NO. 653- 1050 

100.0 

119.6 

F-BRF-HES  25-1(9)0 

CIRCLE  - NORTH 

3.586 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

AND  SEAL  l COVER  $ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

5,028,305  * 5,300,029  * 

11/06/87 

02/17/38 

♦*07/28/89 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

98.0 

79.5 

**  ESTIMATED  COMPLETION  DATE  ONLY 


J 
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'PRIRE~CORTRfiCTOR R0RT7"DEPT7‘0F'RIGflflflVS"PR0J7'HfiRBBER 




PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

WORK  BEG. 
PRO J. COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

RS'Esr-ErjTjr 

DANIELS  CO. LINE-NORTH  & SOUTH 

6.571 

■RECOfJSMcrrfjfi'TcsRrfirr'" 

BITUMINOUS  OVERLAY 

'""'TRracErrRc:'' 

$ 1,227.944  t 

1.095,113  $ 

w?mr 

04/06/88 

**06/09/89 

■~T;pxio8roA«ErE:''' 

PHONE  NO. 787-5701 

89.8 

118.8 

BR  9088(7) 

APPROACHES 

TRACY  COWDREY  & ASSOC. 

05/06/88 

F.P.M.  QUALE,  KENNETH  G. 

REDWATER  RIVER  BRIDGE 

0.300 

$ 351,866  * 313,805  $ 

07/13/88 

04/84/89 

PHONE  NO. 365-8877 

100.0 

113.3 

RS  854-1(6)86 

PLANT  MIX  BITUMINOUS  OVERLAY, 
BRIDGE  REPLACEMENT  WITH  PIPES 

CENTURY  PAVING 

INC. 

06/07/88 

F.P.M.  WOLF.  LARRY 

PHONE  NO. 485-8883 

8 MI.  NORTH  OF  BLOOMFIELD  NO. 

07/11/88 

6.000 

$ 681,884  $ 

648,775  t 

♦*06/09/89 

95.1 

96.7 

F-HES  1-10(84)598 

PLANT  MIX  BITUMINOUS  OVERLAY,  PRINCE,  INC. 

08/08/88 

F.P.M.  NOVAKOVICH,  DUANE  J. 

WOLF  POINT  - EAST 

SEAL  & COVER  AND  TURNBAYS 

09/08/88 

PHONE  NO. 653-1050 

HES  30-1(1)0 

PLENTYWOOD  - SOUTHEAST 

11.896  $ 1,508,480  $ 1,344,130  * 

*♦07/81/89 

89.5 

58.9 

RS  853-8(4)37 

BROCKWAY-N.l  S. 

9.884 

AGGREGATE  SURFACING  AND 

PLANT  MIX  BITUMINOUS  SURFACING 

$ 

PRINCE,  INC. 

1,868,083  $ 

619,733  t 

08/08/88 

09/89/88 

**07/81/89 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 485-8883 

48.9 

68.8 

F-HES  37-3(8)70 

7MI.E.0F  ASHLAND-E. 

7.800 

PLANT  MIX  BITUMINOUS  OVERLAY, 

SEAL  l COVER 

t 

PRINCE,  INC. 

1,786,443  $ 

380,083  t 

10/07/88 

11/18/88 

**08/04/89 

F.P.M.  STROHMAYER,  DUANE  J. 
PHONE  NO. 838-1093 

17.9 

84.0 

RS  861-8(8)86 

AGGREGATE  SURFACING  & PORTABLE  PAVERS,  INC. 

11/09/88 

F.P.M.  BALDWIN, JAMES  E. 

RICHLAND  CO.LINE-N. 

PLANT  MIX  BITUMINOUS  SURFACING 

/ / 

PHONE  NO. 787-5701 

7.415  $ 1,367,644  $ 488,648  t 

♦♦08/18/89 

30.9 

6.7 

**  ESTIMATED  COMPLETION  DATE  ONLY 
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■'POTRrCORTRRCTIJR ROHTT'KPTrOF'RIBHRRVrPROJT'RSBBER 

ATJARD"  MTF " “ PERCENT"  * PERCENT  ~T  EMSTC  ' T CONTI 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

WORK  BEG. 
PRQJ.COHP. 

PROJECT 

COMPLETE 

TIME 

USED 

FR  W-EU7JHe 

“■pcffljnrromnmwios 

SLETTEN  CONSTRUCTION  CO. 

r?/T3FS8 

F.P.fT.7RIHlJ,~M7E 

GLENDIVE-EAST 

SURFACING  OVERLAY  4 

03/12/89 

PHONE  NO. 365-2877 

51.000  OPEN  GRADED  FRICTION  COURSE 

$ 4,433,646  $ 

783,625  $ 

♦*11/15/89 

17.7 

17.5 

H 5008(3) 

SARGENT  AVE.4  ALLARD  ST.GLEND. 

GRADE,  GRAVEL  SURFACE. 

PLANT' MIX  BITUMINOUS  SURFACING 

CENTURY  PAVING  INC. 

12/13/88 

04/18/89 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 485-2883 

0.376 

$ 

612,803  4 57,927  $ 

♦*07/21/89 

9.5 

10.0 

BRS  270-1(1)7 

APPROACHES,  GRADING  AND 
AGGREGATE  SURFACING 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

F.P.M.  SCHNEIDT,  JOE  L. 
PHONE  NO. 828-4025 

N.E.QF  ALBION (LITT.MIS.RI. ) 

03/27/89 

0.417 

$ 403,279  $ 171,045  * 

**09/15/89 

42.4 

23.3 

5MP  1399(88) 

CRUSH  AND  STOCKPILE 

CONFEDERATED  CONTRACTORS,  INC. 

12/13/88 

UNASSIGNED 

CRUSH  AND  STOCKPILE 

- SLENDIVE 

05/11/89 

0.000 

$ 185,000  $ 9,493  $ 

**06/30/89 

5.1 

BY  06/30/89 

SMP  5399(88) 

CRUSH  AND  STOCKPILE 

CENTURY  PAVING  INC. 

12/13/88 

F.P.M.  BALDWIN, JAMES  E. 

CRUSH  AND  STOCKPILE 

- GLENDIVE 

04/11/89 

PHONE  NO. 787-5701 

0.000 

t 264,800  $ 161,948  t 

**06/30/89 

61.2 

BY  06/30/89 

RTF  14-6(4)246 

OIL  MIX  OVERLAY  AND 

MARVIN  A.  REHBEIN 

03/31/89 

F.P.M.  DUROCHER.  DOUGLAS  A. 

VANANDA-NW  4 SE 

SEAL  4 COVER 

04/18/89 

PHONE  NO. 228-9478 

RTF  22-2(8)53 

**09/01/89 

BY  09/01/89 

RESERVE-N&S 
RTF  31-1(6)0 
E OF  GLASGOW-N 
RTF  32-1(7)0 
SE  OF  WOLF  POINT-N 
RTF  51-2(2)8 
DAWSON  COUNTY  LINE-NE 

38.600  i 1,820,075  $ All, 518  I 22.6 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/99 
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— - - - PRIRE'CORTRBCTDR  


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

PROJECT  DESIGNATION  AWARD  AMT.  PAYMENTS 

RErwrrrenror""" scdPETCfiTTEBmertiwi src^sTtJNSMCTrafirrRc:'" 

EAST  OF  MILES  CITY  GUARDRAIL 

F 2-1(12)23 

8.5  Mi.  W.  OF  POWDER  RIVER 

0.100  * 177,907  * 5,965  $ 


PAGE  NO: 11 

R0RT:-j5EpT:-0F-RI5RBfiy5-pfi03;-FjfiNfiBER 

~ 'AWARD'  DM  E”~  PERCENT’ " PERCENT"  ~T  CONST]  ” V CORT! 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

'“ffS75F7ff?"'T7ni:-STBWRT;_ff(IfWO"C: 

05/09/89  PHONE  NO. 232-1093 
**07/28/89 


3.9 


20.0 


HES  9191(92)  002  SAFETY  IMPROVEMENT 

EAST  OF  DODSON  - PHILLIPS  COUN  (SLOPE  FLATTENING  i SIGNING) 

0.000 


WICKENS  CONSTRUCTION,  INC. 
19,352  $ 19,366  » 


03/31/89  F.P.M.  DUROCHER,  D0U6LAS  A. 

05/01/89  PHONE  NO. 228-9978 

05/11/89  100.0 


BHS  298-6(1)93  STRUCTURE  REHABILITATION 

W.OF  SCOBEY ( BUTTE  CR.)  STA.  360+13.83 

0.097  398+87.5 


MACKIN  CONSTRUCTION  CO 
239,799  $ 2,000  I 


03/31/89 

05/23/89 

**07/28/89 


F.P.M.  BACON  , DAVID  W.(ACT) 

PHONE  NO. 365-2877 

0.8  20.0 


BR  9053(8)  BRIDGE  OVER  MILK  RIVER 

MILK  RI.  BR.  N.E.OF  VANDALIA  BRIDGE  ENDS:  STA.  6+56.50  & 

0.378  9+16.50 


SLETTEN  CONSTRUCTION  CO. 
605,929  $ 3,697 


05/01/89 
/ / 

**06/01/90 


F.P.M.  QUALE,  KENNETH  G. 
PHONE  NO. 365-2877 
0.6 


F 39-1(17)99 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS, 

INC. 

COLSTRIP  INTERCHAN6E-S. 

6.717 

$ 539,986  * 

68,368  $ 

05/01/89 

05/05/89 

**08/15/89 


F.P.M.  STEWART,  DONALD  L. 
PHONE  NO. 232-1093 
12.7 


RTF  2-1(11)6  OIL  MIX  OVERLAY.  SEAL  l COVER  PORTABLE  PAVERS,  INC. 

BAKER  INTERCHANGE-E 
RTF  27-2(7)22 
BAKER-SOUTH 
RTF  59-1(2)0 
WYOMING  LINE-NORTH 
RTF  57-5(11)212 
JORDAN-E 
RTF  57-6(9)299 
FLOWING  WELLS-EAST 

99.700  * 1,759,157  $ 0 $ 


05/01/89 
/ / 

**09/01/89 


F.P.M.  STEWART.  DONALD  L. 

PHONE  NO. 232-1093 

BY  09/01/89 


0.0 


**  ESTIMATED  COMPLETION  DATE  ONLY 
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DATE :06/07/89 

***  GLENDIVE  DISTRICT  *** 

PAGE  NO: 12 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PRO J . MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

MROATr 
WORK  BEG. 
PRO J. COMP. 

PERCENT" ' PERCENT" " Y C0R5T" ' " T CONT" 
PROJECT  TIME 

COMPLETE  USED 

RS  245-1(6)15 

BRUSETT-E.i  W. 

RS  341-1(1)0 

HAXBY  RD.-N.E.  OF  JORDAN 

27.161 

MINOR  GRADING  AND  GRAVEL 
SURFACING 

HILDE  CONSTRUCTION  CO., INC. 

$ 1,558,880  i 0 $ 

05/01/89 
/ / 

*♦08/15/89 

F.P.H.  FRIEND,  DAVE 

PHONE  NO. 365 -2877 

0.0 

BRS  433-1(5)36 

BR . -S . OF  SLENTANA 

0.483 

GRADING  l AGGREGATE  SURFACING 

SHUMAKER  TRUCKIN6  AND  ETC. 

* 222,204  $ 0 $ 

05/01/39 
/ / 

**08/01/89 

F.P.M.  DUROCHER,  DOUGLAS  A. 

PHONE  NO. 228-9478 

0.0 

BEEWlVrUlBTmcrTBm?:' 


rwAw.m'-'Yw.mjiY-r 

"'irf'BlftlBBrBTSTlIlCT  ill"" 


'SET 


IR  90-8(101)427 

PLANT  MIX  BITUMINOUS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/02/87 

F.P.M.  SCHUNAN.  DAVID  P. 
PHONE  NO. 245-9802 

LAUREL  - EAST  6 WEST 

6 OPEN  GRADED  FRICTION  COURSE 

11/04/87 

HES  4-2(7)54 

LAUREL  INTERCHANGE 

HES  48-1(9)0 

HARDIN  ROAD 

04/17/89 

0.810 

$ 

3,843,747  $ 3,642,891  * 

100.0 

IR  000BU6) 

REST  AREA  REHABILITATION 

FISHER  CONSTRUCTION  CO. 

02/08/88 

F.P.M.  STUDEBAKER,  RAYMOND 

REST  AREA  UPGRADES-BLGN.DIST. 

04/18/88 

PHONE  NO. 252-7329 

0.000 

$ 

997,747  $ 1,137,784  $ 

**06/27/89 

98.0 

IR  90-9(66)473 

PLANT  MIX  BITUMINOUS  OVERLAY  & 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/06/88 

F.P.M.  CHARLTON, ROBERT  T.SR 

BIG  HORN  COUNTY  LINE  - EAST 

PLANT  MIX  SEAL  COURSE 

08/03/88 

PHONE  NO. 252-82 18 

13.063 

$ 

4,321,156  i 3,259,294  t 

**07/25/89 

75.4 

F 14-5(5)169 

PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO., INC. 

07/11/88 

F.P.M.  SACKS,  RAY 

MAIN  ST. -ROUNDUP 

08/22/88 

PHONE  NO. 323-3466 

RTF  61-1(6)0 

**08/01/89 

**  ESTIMATED  COMPLETION  DATE  ONLY 
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PAGE  N0:13 

PRM'CORTRfiCTOR 

"RONTT'DEPT 

:'OF'RIBRRfiVS‘PROJ7"fifiNAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

PERCENT 

PROJECT 

COMPLETE 

PEPCEfTT " T COfTSTT  ~~Y  COfTT 
TIME 
USED 

MKJP-ira 

7.621 

t 8,309,650  i 1,971,83?  $ 

85. A 

78.8 

RS  836-1(7)0 

WIDENING, 

, PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

07/11/88 

F.P.M.  PASSOW.  ROBERT  A. 
PHONE  NO. 538-8731 

HILGER-WINIFRED 

OVERLAY. 

SEAL  6 COVER 

09/08/88 

84.085 

$ 

8,155,874  % 1,881,84?  $ 

♦*08/15/89 

59.4 

75.0 

BRS  313-1(6)8 

BRIDGE  REPLACEMENT  (WITH  PIPE) 

SALVESON  CONST. 

CO. 

07/11/88 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 858-7389 

Q-FLOW  DITCH-S.H.  OF  HARDIN 

AND  APPROACHES 

10/13/88 

0.080  t 

853,056  * 

180,554  $ 

**06/30/89 

47.6 

71.7 

BRF  48-1(7)5 

APPROACHES 

EDWARD  T.  COPPS  CONST. 

09/08/88 

F.P.M.  STUDEBAKER,  RAYMOND 

BR-5MILES  N.  OF  HARDIN 

0.130 

$ 155,188  $ 158,641  $ 

10/03/88 

**07/07/89 

PHONE  NO. 258-7389 

98.0 

73.3 

HES  16-1(86)3 

TRAFFIC  CONTROL  DEVICES 

MIDLAND  ELECTRIC  CO.  INC. 

09/08/88 

F.P.M.  SCHUHAN,  DAVID  P. 

MAIN  6 LOGAN  - BILLINGS 

INTERSECTION  OF  MAIN  ST.  6 

10/17/88 

PHONE  NO. 845-9808 

0.000  LOGAN  LANE  - BILLINGS 

$ 75,883  % 65,196  » 

**06/15/89 

86.6 

75.6 

IR  90-8(110)463 

PLANT  MIX  BIT. OVERLAY  & PLANT 

EMPIRE  SAND  AND  6RAVEL  CO., INC 

10/07/88 

F.P.M.  CHARLTON, ROBERT  T.SR 

BIG  HORN  CO.  LINE-W. 

MIX  SEAL  COAT 

10/13/88 

PHONE  NO. 858-8818 

10.831 

$ 8,734,388  $ 8,258,460  $ 

**09/88/89 

88.6  30.0 

HES  4141(58) 

INSTALL  TRAFFIC  SIGNAL 

SCOTT  CONSTRUCTION  INC. 

11/09/88 

UNASSIGNED 

BILLINGS  DISTRICT  SIGNAL  CONTR 

0.000 

CONTROLLERS  (STATE  FURNISHED) 

* 21,590  $ 0 $ 

05/16/89 

**06/16/89 

0.0 

86.7 

F 4-1(10)89 

REST  AREA  REHABILITATION 

0LTR06GE  CONSTRUCTION  INC. 

12/13/89 

F.P.M.  SLOE,  DAVID  A. 
PHONE  NO. 845-7495 

BRIDGER  REST  AREA 

03/06/89 

0.000 

i 349,390  $ 90,875  $ 

**06/15/89 

86.0 

BY  06/15, 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 06/ 07/ 89 


PROJECT  NUMBER  1 1 LEASE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/89 

♦*♦  BILLINGS  DISTRICT  ♦♦♦  PftGE  NG:!4 

PRTRETORTRSCTOR fiORTT'DEPTT'BrHISflBAyS'PROriARfiGER 

* mm  Dfi  TE  PEREERT-  ~ PEP  CERT"  ~ V BURST!”  T BURT” 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  fiilE 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  COMPLETE  USED 


SMP  3599(38) 

CRUSH  AND  STOCKPILE  - BILLINGS 

0.000 

CRUSH  AND  STOCKPILE 

* 

D-K  RENTALS  AND  CONTRACTING 

808,000  5 158,805  5 

18/13/88 

08/14/89 

♦♦06/30/8? 

F.P.M.  PASSOW,  ROBERT  A. 
PHONE  N0.53E-8731 

78.6 

BY  06/30/89 

IR  94-1(46)7 

HUNTLEY  - POMPEY'S  PILLAR 

17.000 

PLANT  Mil  BITUMINOUS  SURFACE 
l PLANT  MIX  SEAL  COURSE 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

4,094,883  $ 818,088  4 

08/06/8? 

08/80/89 

♦♦11/03/8? 

F.P.M.  SCHAAK , RAYMOND  J. 
PHONE  NO. 665-1981 

80.0 

15.8 

HES  414H301U4 

7 LOCATION  - STATEWIDE 

0.000 

LIGHTING  l SIGNING 

t 

ACE  ELECTRIC.  INC. 

68,197  $ 1,638  $ 

08/06/89 

04/18/89 

♦♦07/14/89 

F.P.M.  SCHUHAN,  DAVID  P. 
PHONE  NO. 845-9808 

8.6 

34.0 

RTF  61-3(8)67 

8 MI.  E OP  ROY-N 

16.900 

PLANT  MIX  BITUMINOUS  OVERLAY 
AND  SEAL  8,  COVER 

$ 

PORTABLE  PAVERS,  INC. 

888,147  $ 88,36?  t 

03/31/89 

05/08/89 

♦♦09/01/89 

F.P.M.  PASSOW.  ROBERT  A. 
PHONE  NO. 538-6731 

10.0 

BY  09/01/89 

RT  8(8) 

PLANT  MIX  BITUMINOUS  OVERLAY 

MIDLAND  O’LEARY 

INC. 

03/31/89 

F.P.M.  OPIE,  BRUCE  E. 
PHONE  NO. 848-3887 

HARDIN  - W 

AND  SEAL  t COVER 

05/01/89 

RT  49(7) 

REEDPOINT  -E  l W 

19.700 

i 719,863  $ 

69,604  $ 

♦♦09/01/89 

9.7 

BY  09/01/89 

BRS  480-1(1)0 
ABSAROKEE-ROSEBUD  CR. 

0.139 

BRID6E  OVER  ROSEBUD  CREEK 

BR.  ENDS  STA.  16+70.00  6 
STA.  17+97.00 

MACKIN  CONSTRUCTION  CO 

$ 388,395  $ 5,780  $ 

03/31/99 
/ / 

♦♦10/80/09 

F.P.M.  TAYLOR.  DONALD  R. 
PHONE  NO. 858-9735 

1.5 

7.8 

F 78-1(8)0 

BELFRY-SOUTH 

10.400 

MINOR  WIDENING  AND 

PLANT  MIX  SURFACING  OVERLAY 

MIDLAND  O’LEARY  INC. 

i 1,594,744  % 0 $ 

05/01/89 
/ / 

♦♦10/01/89 

F.P.M.  SCHUHAN,  DAVID  P. 
PHONE  NO. 845-9808 

0.0 

♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


' 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE :06/07/S9 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/89 
t«  BILLINGS  DISTRICT  «* 

PAGE  N0:15 

PRIME  CONTRACTOR 

HOST . DEPTT'OF'RIGRBAVS'PROIT'HPRflBER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK. 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

""ffifflROmr 

WORK  EES. 
PROJ.COM*5. 

"PERCENT"  PERCENT' 
PROJECT 

COMPLETE 

TCONETr'rCONT: 

TIME 

USED 

BILLINGS  DISTRICT  TOTALS: 

* 25,101,885  115,188,935  $ 

*«-STilTE‘B/Drt«-  

w.i 

KES  MK38) 

8 L0CATI0NS-DIST.8&3 

OVERHEAD  FLASHERS. 

SIGNING  AND  RUMBLE  STRIPS 

0.000 

KALI  SPELL  NEON 

$ 17,188  * M36  * 

11/09/86 
/ / 

**08/04/89 

UNASSIGNED 

85.8 

75.0 

HES  MH54) 

15  LOCATIONS-STfiTEHIDE 

SAFETY  IMPROVEMENTS 

DISTRICT  8 

0.000 

OMO  CONSTRUCTION  INC 

$ 16,378  % 15,813  t 

18/13/88 

/ / 

**07/81/89 

UNASSIGNED 

96.6 

siBinmoDUKi:::::::::::::::::::::  r — w.? 

Tit”'  'tit  


GlS-.lD* 

H3f*. 

£,/3t>/W 


^ -f^cL  /£  /x  i b KCi  /cj/ 

cpui  asnasqiv  ujp 


MONTANA  DEPARTMENT  OF  HIBHWArS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 


DATE: 07/ 10/39  G* — t--C_  _ **♦  MISSOULA  DISTRICT  *** 


l§TAlt  DOCUMENTS  COLLECTION 
JUL  2 4 1989 

MONTANA  8TATE  LIBRARY 
IBIS  e.  6th  AVE. 

HELENA,  MONTANA  59620 


PRIRE~CORTRACTOR 

"HDNTrBEPTrorRIBRHRVrFMJ 
PERCENT' " PERCENT'  ~ TT  C DUETT' 
PROJECT 

COMPLETE 

T'RSRAEEP 

TCCNTT 

TIME 

USED 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OR  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

ANARu  date 

WORK  BEG. 
PRO J. COMP. 

IR  90-1 ( 104)58 

REST  AREA  RENOVATION 

SKINNER  ENTERPRISES 

08/31/87 

F.P.M,  MAART,  WILLIAM  C. 

QUARTZ  FLAT  X BEARMOUTH  REST  A 

QUARTZ  FLATS  - WESTBOUND 

09/18/87 

PHONE  NO. 569-6691 

0.000 

$ 

1,319,698  * 1,367,575 

$ 

01/06/99 

100.0 

F 1-1(35)65  X DE  0300 (BOD 

GRADING,  AGGREGATE  SURFACING, 

NELCON,  INC. 

10/03/87 

F.P.M.  MARIN,  GARY  R. 

ELK  HILL  - LYONS  SPRING 

PLANT  MIX  BITUMINOUS  SURFACING 

10/33/87 

PHONE  NO, 755-57 17 

3.367 

$ 

3,537,565  $ 3,133,761 

t 

**07/16/89 

68. 0 

83.3 

F-BHF-BRF  26-1(35)9 

6RADIN6,  AGGREGATE  SURFACING. 

JIM  GILMAN  EXCAVATING  INC. 

10/02/87 

F.P.M.  WILLIAMS.  JAMES  R. 

POTOMAC  - WEST 

PLANT  MIX  BITUMINOUS  SURFACING 

11/03/87 

PHONE  NO. 366-5378 

7.090 

$ 

6,373,337  $ 6,761,653 

i 

**07/25/89 

98.0 

73.1 

IR  90-1(105)15 

WEIGH  STATION 

C.D.  CONTRACTORS 

03/08/88 

F.P.M.  JOHNSON,  BOB 

HOUGAN  WEIGH  STATION 

03/16/88 

PHONE  NO. 569-6691 

0.000 

i 

3,665,165  t 3,758,631 

$ 

**07/25/89 

98.0 

110.7 

F-HES  8A-1(28!38 

WIDENING,  PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

05/06/88 

F.P.M.  WILLIAMS,  JAMES  R. 

CLEARWATER  JCT.  - EAST 

SURFACING  AND  SEAL  X COVER 

05/23/88 

PHONE  NO. 366-537P 

11.366 

$ 

3,683,616  $ 3,566,305 

$ 

**08/15/89 

96.8 

96.3 

F 5-8(38)85 

GRADING -AGGREGATE  SURFACING, 

HILDE  CONSTRUCTION  CO.. INC. 

06/07/88 

F.P.M.  CHRI SINGER, KENNETH  L 

FLATHEAD  CO.  LINE  - SOUTH 

PLANT  MIX  BITUMINOUS  SURFACING 

06/36/88 

PHONE  NO. 966-3808 

7.861 

X OPEN  GRADED  FRICTION  COURSE  f 

7,611,663  $ 6,988,603 

$ 

**11/15/99 

65.5 

68.0 

RTF  1-3(61)130 

RUT  FILLING  WITH  RALUHAC 

INTERMOUNTAIN  SLURRY  SEAL 

06/36/88 

UN ASSIGNED 

U.S.  3 IN  KALISPELL 

AND  SLURRY  SEAL 

/ / 

0.000 

$ 

99,679  t 0 

$ 

**07/35/89 

0.0 

BY  / / 

RTF  6-1(38)75 

GRADING,  AGGREGATE  SURFACING, 

AMERICAN  ASPHALT  INC. 

07/11/98 

F.P.M.  GREEN,  JAMES  L. 

PHONE  NO. 358-6853 


PLEASE  RETURN 


**  ESTIMATED  COMPLETION  DATE  ONLY 
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MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 


DATE : 07/ 10/89 

***  MISSOULA  DISTRICT  *** 

PAGE  NO;  2 

_ FRIRE“CORTRACTDR 

MONT.  DEPT 

:"DrRIBRBnV5"PP03:‘HBRfiGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

hWARIS  MTE 
WORK  BEG. 
PRO J = COMP . 

"PERCENT" 

PROJECT 

COMPLETE 

PEEEENT" " If  CONST', ' ' T CMC 
TIME 
USED 

FCATSS  “CTRPAfT  

0.702 

■pawnrrrffmMrwfflJSWfiirnie 

SEAL  & COVER  $ 594,176  $ 547,678  $ 

(J77’?§7ffS 

*#09/03/89 

92.2 

81.7 

F 52-1(5)11 

RIPRAP  & GUARDRAIL 

GLENN  REHBEIN  EXCAVATING, INC. 

09/02/88 

F.P.M.  TOMBRINK,  DAN 
PHONE  NO. 755-5717 

BLUE  BAY  - EROSION  CONTROL 

02/10/89 

2.552 

$ 608,552  $ 627,580  1 

05/26/89 

100.0 

BY  06/01/89 

RTF-BRF  1-1(31)14 

SPADING,  AGGREGATE  SURFACING,  WASHINGTON  CONSTRUCTION 

PLANT  MIX  BITUMINOUS  SURFACING 

10/07/88 

F.P.M.  MITCHELL,  JIM 

TROY  - LIBBY  (WEST  SECTION) 

11/16/88 

PHONE  NO. 295-5782 

F 1-1(32)23  l DE020 1(802) 
TROY  - LIBBY  (E.SECT.) 

OPEN  GRADED  FRICTION  COURSE 

**07/29/91 

RTF  1-1(33)17  U-l 

TROY  REST  AREA 

15.965  $ 19,574,070  $ 6,949,264  » 

35.5 

15.3 

F 1-2(32)168 

SLIDE  CORRECTION 

HIGHLAND  ENTERPRISES,  INC. 

11/09/88 

F.P.M.  TOMBRINK,  DAN 

BLUE  ROCK  CUT 

0.000 

$ 424,593  $ 464,764  $ 

12/07/88 

05/12/89 

PHONE  NO. 755-5717 

100.0 

11.1 

5MP  2099(88) 

CRUSH  l STOCKPILE 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  JOHNSON,  BOB 

CRUSH  6 STOCKPILE 

0.000 

$ 332,000  $ 254,375  $ 

11/28/88 

**07/25/89 

PHONE  NO. 549-6491 

76.8 

BY  06/30/89 

SMP  4599(88)  CRUSH  l STOCKPILE 

CRUSH  6 STOCKPILE  MISSOULA  DIS 

MCELROY  6 MILKEN  INC. 

11/09/88 

04/24/89 

F.P.M.  MARIN,  GARY  R. 
PHONE  NO. 755-57 17 

0.000 

J 174,025  $ 117,200  $ 

**09/03/89 

67.0 

BY  06/30/89 

F 5-4(7)160  8PADIN6,  AGGREGATE  SURFACING, 

DICKEY  LAKE  - NORTH  6 SOUTH  PLANT  MIX  BITUMINOUS  SURFACING 

J.J.  WELCOME  CONST.  CO.,  INC. 

12/13/88 

F.P.M.  PIEDALUE,  EU6ENE  R. 

02/27/89 

PHONE  NO. 881-2213 

8.714  6 OPEN  SPADED  FRICTION  COURSE  * 

7,062,320  $ 1,795,207  $ 

**11/15/90 

25.4 

21.2 

« ESTIMATED  COMPLETION  DATE  ONLY 


if 


m 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/8? 


"PRiBE'HRfRBCTOR 

"R0flT7“PEPT7~DF'RI5RBfiy5"PROT 
PERCENT ' PERCENT' " T E0NST. 

PROJECT 

COMPLETE 

MANAGER 

TCDNT 

TIME 

USED 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

ANAPD  DATE 
WORK  BEG. 
PRO J, COMP. 

BRF  6-1(28)105 

APPROACHES,  GRADING.  AGGREGATE 

GLENN  REHBEIN  EXCAVATING, INC. 

12/13/88 

F.P.M.  MAART,  WILLIAM  C. 

W.GF  DI XON ( RAVA I 3 CREEK) 

SURFACING  L PLANT  MIX 

03/28/89 

PHONE  NO. 549-6491 

0,113 

BITUMINOUS  SURFACING 

S 

344,805 

t 

170,132  i 

**09/15/90 

49.3 

48.9 

RTF  7-3 ( 11) RS 

PLANT  MIX  BITUMINOUS  OVERLAY 

AMERICAN  ASPHALT  INC, 

02/06/89 

F.P.M.  JOHNSON,  BOB 

LOLO-HISSOULA 

l OPEN  GRADED  FRICTION  COURSE 

04/03/89 

RHONE  NO. 549-6491 

8.200 

$ 

1,216,741 

$ 

198,089  $ 

**07/28/89 

16.3 

56.7 

RTF  24-1(26)2 

GRADING,  AGGREGATE  SURFACE, 

HILDE  CONSTRUCTION  CD., INC. 

05/01/89 

F.P.M.  6REEN,  JAMES  L. 

BONNER-NORTHEAST 

PLANT  MIX  BITUMINOUS  SURFACING 

/ / 

PHONE  NO. 258-6853 

4.026 

l PLANT  MIX  SEAL  COURSE 

$ 

3,390,750 

$ 

18,698  i 

**07/15/90 

0.6 

12.7 

HES  4141(61) 

INTERSECTION  LIGHTING 

KALI  SPELL  NEON 

05/01/89 

UNASSI6NED 

5 INTERSECTIONS  NEAR  ROMAN 

/ / 

0 . 000 

$ 

37,625 

$ 

12,452  1 

**08/01/87 

33.1 

2.2 

F-HES  1-2(40)197 

GRADE,  AGGREGATE  SURFACE, 

CENTURY  CONSTRUCTION  INC, 

06/05/89 

F.P.M.  TOMBRINK,  DAN 

MARIAS  PASS  RECREATNAL . CDrIPLEX 

PLANT  MIX  BITUMINOUS  SURFACE, 

37/jrA3  7 

PHONE  NO. 755-5717 

0.449 

SEAL  6 COVER  AND  CONSTRUCT 

$ 

672,311 

i 

0 $ 

**09/10/89 

0.0 

MISSOULA  DISTRICT  TOTALS; 

i 58,401,057 

* 31,699,3.30 

56.2 

*** 


F-BRF  13-1(6)56 
NORRIS  HILL 


GRADIN6,  AGGREGATE  SURFACING,  HILDE  CONSTRUCTION  CO,, INC. 
PLANT  MIX  BITUMINOUS  SURFACING 

9,912  SEAL  & COVER  t 5,230,226  $ 5,625,845  $ 


08/04/87  F.P.H.  FLYNN,  CLAUDE 

09/23/87  PHONE  NO. 494-3224 
**07/25/89  98.0  114.4 


RTF-BRF  8-2(15)34 

HELENA  - WEST  (WEST  SECTION) 


GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
5.095  SEAL  i COVER  AND  STRUCTURE 


MARONICK  CONST.  CO, , INC 
3,023,629  $ 2,946.356 


08/04/87  F.P.M.  BROELL,  IRVIN 

09/02/87  PHONE  NO. 444-6338 
**07/25/89  97.4  36,8 


»*  ESTIMATED  COMPLETION  DATE  ONLV 


D 1 0 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 

TiATE; 07/10/ BP  ***  BUTTE  DISTRICT  ***  RASE  NO:  4 

PRTRE"CORTRfiCTOR fiORTT'DEPTT'OF'flTGflRAVS'PROTT'RBRASER 

^RI)-^Tr--pEPc^r'PEEETir'rcT)RBT;-‘vcTifiT: 


PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PROJ. COMP, 

PROJECT 

COMPLETE 

TIME 

USED 

IR  15-2(56)93 

PLANT  MIX  BITUMINOUS  SURFACE. 

AMERICAN  ASPHALT  INC. 

04/11/88 

F.P.M.  WILLIAMS,  PAUL 

MELROSE-NORTH 

SEAL  & COVER 

05/19/88 

PHONE  NO. 683-6290 

5.707 

$ 

1,567,012  $ 1,551,971 

$ 

**07/25/99 

98.0 

107.8 

F 46-3(2)4? 

PLANT  MIX  BITUMINOUS  OVERLAY, 

JIM  6ILMAN  EXCAVATIN6  INC. 

05/06/88 

F.P.M,  WISSIN8ER,  MARK 

15  ML  NE  OF  WISDOM-NORTHEAST 

SEAL  i COVER 

07/27/88 

PHONE  NO. 782-1797 

9.144 

$ 

1,063,302  $ 1,076,307 

$ 

**07/25/89 

98.0 

110.0 

RTF-BRF  8-1(13)11 

GRADING.  AGGREGATE  SURFACING, 

SK  CONSTRUCTION,  INC. 

09/02/88 

F.P.M.  WILSON,  ROBERT 

AVON  - ELLISTON 

PLANT  MIX  BITUMINOUS  SURFACING 

10/03/89 

PHONE  NO. 492-6464 

12.000 

t 

5,853,151  $ 4,537,992 

i 

**07/06/90 

77.5 

49.3 

F-FH  50-1(8)1 

PLANT  MIX  BITUMINOUS  OVERLAY 

H.  K.  CONTRACTORS,  INC. 

09/02/98 

F.P.M.  SAUNDERS, LESLIE 

WEST  YELLOWSTONE  - NORTH 

05/16/89 

PHONE  NO. 586-0345 

7.993 

$ 

1,398,030  t 331,999 

$ 

**07/28/89 

23.7 

49.3 

F 11-1(12)24 

REST  AREA  REHABILITATION 

SKINNER  ENTERPRISES 

09/30/88 

F.P.M.  BRANUH.  JERRY 

EMIGRANT  REST  AREA 

10/27/88 

PHONE  NO. 222-8199 

0.000 

$ 

573,640  * 545,205 

t 

**07/14/89 

95.0 

BY  05/15/89 

BR  9020(7) 

6RADE  & AGGREGATE  SURFACING 

TAMIETTI  CONSTRUCTION  CO. 

11/09/88 

F.P.M.  WIEBE,  HAROLD 

ROCK  CR  BR. (SKALKAHO  RD.) 

12/19/88 

PHONE  NO. 684-5714 

0.151 

i 

317,169  $ 272,244 

i 

**09/15/89 

85.8 

48.9 

F 46-7(1)65 

PLANT  MIX  BITUMINOUS  OVERLAY, 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  WISSINGER,  MARK 

WISE  RIVER-EAST 

SLOPE  FLATTENING  AND 

04/05/89 

PHONE  NO. 782-1797 

8.231 

SEAL  l COVER 

$ 

673,044  $ 631,004 

$ 

**07/88/89 

93.8 

65.0 

HE5  4141(39) 

GUARDRAIL  INSTALLATION- 

OMO  CONSTRUCTION  INC 

11/09/88 

F.P.M,  WISSINGER,  MARK 

PHONE  NO. 792-179/ 


**  ESTIMATED  COMPLETION  DATE  ONLY 


J 


♦ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE: 07/ 10/8? 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/8? 
***  BUTTE  DISTRICT  **♦ 

PAGE  NO:  5 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HlGHRAVG'rROJ 

/‘MANAGER 

AWARD  DATE 

' ' PERCENT' ' ERRCENT' ' T CDNETC ' 

tcwt 

PROTECT  NUMBER 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J, COMP. 

COMPLETE 

USED 

rracsrror-Tiwru-? 

rKWTrmrrprgrffn:r-5 

OA7W8? 

0,000  LODGE/GRANITE,  JEFFERSON  l 

$ 

74,628  $ 61,534  $ 

05/03/89 

100.0 

F 14-1(2)1 

PLANT  Mil  BITUMINOUS  OVERLAY 

GLENN  REHBEIN  E1CAVATINE, INC. 

12/13/88 

F.P.H.  BROELL,  IRVIN 

TOWNSEND-EAST 

03/09/89 

PHONE  NO. 444-6338 

5.700 

$ 

715,373  $ 641,459  l 

**08/18/89 

39.7 

42.7 

IR  90-3(64) 181 

PLANT  Mil  BITUMINOUS  OVERLAY 

JIM  GILMAN  EXCAVATING  INC. 

12/13/88 

F.P.M,  ERICKSON.  WALTER 

DEER  LODGE  - N.  ?,  5. 

i OPEN  GRADED  FRICTION  COURSE 

03/15/89 

PHONE  NO. 563-82^5 

3,200 

$ 

1,236,701  $ 489,856  $ 

**08/18/89 

39.6 

46.7 

SMF  199(68) 

CRUSH  AND  STOCKPILE 

D-K  RENTALS  AND  CONTRACTING 

12/13/86 

F.P.M.  WILLIAMS,  PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

05/26/8? 

PHONE  NO. 683-6290 

0,000 

$ 

209,100  t 96,277  $ 

**09/03/89 

46.0 

BY  06/30/89 

PR  90?5(6> 

ROAD  APPROACHES 

TRACY  COWDREY  l ASSOC, 

02/06/8? 

F.P.M.  GILMAN,  ROBERT 

TENMILE  CR. -McHUGH  LANE 

05/15/89 

PHONE  NO. 494-3224 

0.044 

$ 

170,203  $ 60,625  $ 

**07/28/89 

35.6 

48.3 

IR  90— A f 49 ) 301 

CONCRETE  PAVEMENT 

COP  CONSTRUCTION  CO. 

02/06/8? 

F.P.M.  McCORMICK  , THOMAS 

BOZEMAN-WEST 

REHABILITATION 

04/04/3? 

PHONE  NO. 586-0345' 

5.941 

$ 

1,675,464  $ 515,077  % 

**11/15/89 

30.7 

35.8 

RT  1(16) 

PLANT  Mil  BITUMINOUS  LEVELING 

MARVIN  A.  REHBEIN 

03/31/8? 

F.P.M.  WILLIAMS,  PAUL 

BARRETT'S  INTERCHANBE-N&S 

AND  SEAL  l COVER 

06/15/89 

PHONE  NO. 683-6290 

RT  1(17) 

**09/01/89 

BY  09/01/8? 

DELL-RED  ROCK  INTERCHANGE 

IR  90-6(50)286 

W,  OF  BOZEMAN  (2  LOC:S.) 

RTF  34-4(5'?2 

FOUR  CORNERS-WEST 

RTS  205-1(10)6 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


u 
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MONTANA  DEPARTMENT  OP  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/99 


DATE:07/10/89 

***  BUTTE  DISTRICT  **♦ 

PAGE  NO:  6 

PRTRE  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  FROJ, 

. MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

ABARO  DATE" 
WORK  BEG. 
PRO J. COMP. 

"PERCENT  PERCENT  rCDNET"," 
PROJECT 

COMPLETE 

T CONTI 
TIME 
USED 

LlSfifi-FECSRADF 

RTS  299-1(1)0 

JACKSON  INTERCHANGE-DILLON 

A A. 600 

$ 1,215,167  $ 385,412  $ 

31.7 

op  Qr^Q/n'i 

N.  OF  DEER  LODGE  BR.OVER  C.FK 

0.416 

BRIDGES  OVER  CLARK  FORK. 

1 OVERFLOW 

(PRESTRESSED  CONCRETE  BEAMS) 

JIM  GILMAN  EXCAVATING  INC. 

% 520,106  * 103,563  $ 

05/01/89 

05/30/89 

♦*06/01/90 

F.P.M.  GILMAN,  ROBERT 

PHONE  NO. 494-3224 

19.9 

17.5 

M-BRM  1816(3) 

ELIZABETH  WARREN  AVE, -BUTTE 

1.103 

GRADING,  AGGREGATE  SURFACING 
AND  PLANT  MIX  BITUMINOUS 
SURFACING 

JIM  GILMAN  EXCAVATING  INC. 

$ 975,977  $ 0 $ 

06/05/89 
/ / 

**11/16/89 

F.P.M.  FLYNN,  CLAUDE 

PHONE  NO. 494-3224 

0.0 

M 5907(6) 

CEDAR  ST. -HELENA 

0.522 

PLANT  MIX  BITUMINOUS  OVERLAY, 
SIGNALS  L SIGNING 

MARONICK  CONST.  CO.,  INC 

* 198,759  $ 0 t 

06/05/89 
/ / 

*♦08/04/89 

F.P.M.  ENGSTEDT,  CARL 

PHONE  NO. 444-6326 

0.0 

BOTTE'DlBTRltT'TBMBl 

1 26,690,7.83  $ 19,372,729  \ 

-■■»«‘SRtorFfi[[S‘BI5TRTCr«r- 

74.5  

F-RRS-BRF  60-2(19)81 

GREAT  FALLS  - EAST 

8.897 

RECONSTRUCTION 

SLETTEN  CONSTRUCTION  CO. 

$ 9,598,086  $ 9,997,596  $ 

12/07/87 

02/16/88 

**07/25/89 

F.P.M.  ROBINSON,  FRANK 

PHONE  NO. 727-4350 

98.0 

87.4 

RS  338-1(2)6 

NO.  OF  HARLEM-HOGELAND 

8.817 

PLANT  MIX  BITUMINOUS  SURFACING 

WICKENS  CONSTRUCTION,  INC. 

$ 1,363,404  $ 1,243,785  $ 

04/11/88 

05/31/88 

♦*07/25/89 

F.P.M.  TREFTZ,  60RDAN 

PHONE  NO. 265-6821 

91.2 

98.8 

IR  15-8(44)380 

KEVIN  INTERCHANGE  - NORTH 

9.217 

PLANT  MIX  BITUMINOUS  SURFACE 
OVERLAY  AND  PLANT  MIX 

SEAL  COURSE 

HILDE  CONSTRUCTION  CO., INC. 

t 2,366,507  $ 2,369,118  $ 

05/06/88 

08/24/88 

**07/25/89 

F.P.M.  LEO,  DENNIS 

PHONE  NO. 434-2652 

98.0 

110.0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:g?/I0/8? 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 
***  GREAT  RALLS  DISTRICT  *** 


PAGE  NO:  7 


PRIME'CORTRSCTOA 

RORTrSEPTT'OF’fllGRHBYS'PRM 

MANAGER 

AWARD  DATE 

PERCENT'  ‘ PERCENT' ' T CONST". ' 

TCDNT'. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  NORN 

CONTRACT  CONTRACTOR 

WORK  BE6. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

P 57-8(0)10 

PLANT  MIX  BITUMINOUS  SURFACING 

SK  CONSTRUCTION,  INC. 

06/ 07/ 88 

F.P.M.  ENDERSON,  GLEN 

RAYNESFORD  - GEYSER 

OVERLAY 

06/80/88 

PHONE  NO. 888-3898 

11.460 

$ 

8,097,830  t 8,160,018 

$ 

**08/08/89 

98.0 

100.0 

BRP  1-4(8)303 

BRIDGE  APPROACHES 

INLAND  ASPHALT 

07/11/88 

F.P.M.  GREGORY,  DOUGLAS 

SW  OF  SALAT  A (N  FK.WlL.CR.) 

08/03/88 

PHONE  NO. 355-4186 

RTF  1-4(11)29? 

**09/03/89 

SALAT A-E.i  W, 

16,074 

$ 

1,981,089  $ 2,075,844 

$ 

98.0 

98.9 

F 60-8(82)91  U-8 

SIGNING  1 TRAFFIC  SIGNALS 

MONTANA  LINES,  INC 

09/08/88 

F.P.M.  SMITH,  WALT 

VARIOUS  LOCAT IONS-GREAT  FALLS 

10/86/88 

PHONE  NO. 787-4350 

0,000 

$ 

110,163  $ 139,499 

$ 

05/84/89 

100.0 

38.7 

IR  OOOB(15) 

REST  AREA  REHABILITATION 

WILLIAMS  BROTHERS  CONSTRUCTION 

09/08/88 

F.P.M.  STEEN,  GARY 

REST  AREAS-DI5TRICT  13 

DEARBORN  REST  AREA-NORTHBOUND 

10/11/88 

PHONE  NO. 787-4350 

0.000 

i 

361,008  $ 409,153 

$ 

**08/15/89 

98.0 

BY  06/15/89 

RS  855-1(1)0 

PLANT  MIX  SURFACING  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

10/07/88 

F.P.M.  GREGORY.  DOUGLAS 

RUDYARD-NGRTH 

04/10/89 

PHONE  NO. 355-4186 

5.300 

t 

939,158  $ 849,840 

$ 

**08/04/89 

90.4 

56.0 

HES  4141(50) 

INSTALL  TRAFFIC  SIGNAL 

KALI  SPELL  NEON 

11/09/88 

F.P.M.  SMITH,  WALT 

GREAT  FALLS  DISTRICT  SIGNAL  CO 

CONTROLLERS  (STATE  FURNISHED) 

13/13/88 

PHONE  NO. 787-4350 

0 , 000 

i 

13,840  $ 18,098 

i 

06/13/99 

100.0 

63.3 

RS  871-1(3)1 

AGGREGATE  SURFACING, 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  ENDERSON.  GLEN 

DRUMMOND-N, (3.SECT. ) 

PLANT  MIX  BITUMINOUS  SURFACING 

05/11/89 

PHONE  NO. 888-3898 

3.450 

AND  SEAL  l COVER 

$ 

309,994  $ 831,081 

$ 

**07/07/89 

71.3 

77,8 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE; 07/ 10/89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06 '30/89 
***  GREAT  FALLS  DISTRICT  *** 

'FROJT'MRfiGER 

pRlMt  Contractor 

RORT.  DEPT.  OF  RIERQA7S 

APART)  DATE 

PERCENT  PERCENT  7,  CONST  = 1,  CUNT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT . PAYMENTS 

PRO J . COMP . 

COMPLETE 

USED 

SMP  1899(88) 

CRUSH  k STOCKPILE 

KONITZ  CONTRACTING,  INC. 

11/09/88 

F.P.M,  HICKMAN,  TERRY 

CRUSH  AND  STOCKPILE  - ST. FALLS 

01/30/89 

PHONE  NO. 278-7931 

0.000 

$ 

444,730  t 444,994  $ 

**07/25/89 

98.0 

BY  06/30/89 

IP  15-6(26)301 

PLANT  MIX  BITUMINOUS 

GLENN  REHBEIN  EXCAVATING, INC. 

12/13/88 

F.P.M.  SMITH,  WALT 

POWER  - N.L  S. 

SURFACE  OVERLAY 

03/30/89 

PHONE  NO. 727-4350 

7.750 

$ 

2,172,660  * 595,800  $ 

**09/15/89 

27.4 

44.4 

RT  37(10) 

PLANT  MIX  BITUMINOUS  ONERLAY 

MARVIN  A.  REHBEIN 

03/31/89 

F.P.M.  HICKMAN,  TERRY 

CONRAD-N 

AND  SEAL  k COVER 

06/22/89 

PHONE  NO. 278-7931 

RT  37(11) 

**09/01/89 

BY  09/01/89 

DUTTDN-N  (EAST  FRONTAGE  RD.) 

RTF  9-1(3)21 

BOWMANS  CORNER-CHOTEAU 

RTF  21-1(3)0 

MIDWAY  ROAD  INTER,  - CONRAD 

66.100 

$ 

1,486.566  $ 388,347  $ 

26.1 

HES  49-1(5)12 

SLOPE  FLATTENING  k SIGNING 

BARBER  EXCAVATING 

03/31/89 

F.P.M.  HICKMAN,  TERRY 

2 MI. a.  OF  VALIER 

05/11/89 

PHONE  NO. 278-7931 

0.000 

$ 

18,884  i 17,181  $ 

06/02/89 

100.0 

F 60-2(23)90 

PLANT  MIX  BITUMINOUS  OVERLAY 

UNITED  MAT'LS  OF  GREAT  FALLS 

05/01/89 

F.P.M.  ROBINSON,  FRANK 

10TH  AVE. SO. -ST, FALLS 

06/05/89 

PHONE  NO. 727-4350 

2.924 

$ 

1,124,774  $ 667, 246  $ 

59.3 

28.3 

IR  15-7(23)343 

PLANT  MIX  BIT.  OVERLAY,  SEAL 

k 

HILDE  CONSTRUCTION  CO., INC. 

05/01/89 

F.P.M.  LEO,  DENNIS 

NORTH  OF  CONRAD-N. 

COVER 

os  123/81 

PHONE  NO. 434-2652 

11.070 

$ 

2,469,036  t 445,933  $ 

**11/16/89 

18.1 

16.0 

RTF  9-1 (5)0 

PLANT  MIX  BITUMINOUS  OVERLAY 

JIM  GILMAN  EXCAVATING  INC. 

06/05/89 

F.P.M.  NUGENT,  KEN  (ACT.) 

PHONE  NO. 727-4350 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE ; 07/ 10/8? 


PROJECT  NIINBFR 
PROJECT  DESIGNATION 
ffOWBWrCORIKff 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/69 
***  GREAT  FALLS  DISTRICT  *** 

pRTHE-COf,TRfiCTOR 


MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

MTEfiCTCOTOT 

60.900  % 1,117,008  i 0 t 


PAGE  NO:  9 

B0RT:"DEPTT“0F"HIBHBB75“PRD3:"HBRBBER 
'ARARD'DATE'"PERCET}r_PERlIFTiT''r™B’n'TCTITi[T: 
WORK  BEG.  PROJECT  TIME 

PRO  J.  COMP.  COMPLETE  IJSFD 

"~wmm 

**09/01/89  0.0  BY  09/01/89 


RTF  80-1(5)28 

PLANT  MIX  BITUMINOUS  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/05/89 

UNASSIGNED 

GERALDINE-SOUTH 

AND  SEAL  l COVER 

/ / 

18,200 

% 1,032,316  $ 0 % 

**09/01/89 

0.0 

BY  09/01/99 


GREAT'  FAILS'  DISTRICT'  TOTalS! VGO  7'6T 

i^-B[^DI9r!57ST^CTJiir- 


BRF  62-1 (5) A 

MISSOURI  RI.BR.-S. -CULBERTSON 


F-BRF-HES  25-1(9)0 
CIRCLE  - NORTH 


RS  251-2(3)31 

DANIELS  CO. LINE-NORTH  l SOUTH 


DC  QfiDOm 

REDWATEr' RIVER  BRIDGE 


pc  3S4-1 / A \PA 

2^ MI.  NORTH  OF  BLOOMFIELD  NO. 


STRUCTURE  OVER  MISSOURI  RIVER 


0.336  $ 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
3.586  AND  SEAL  & COVER  $ 

RECONSTRUCTION,  PLANT  MIX 
BITUMINOUS  OVERLAY 

6.591  $ 

APPROACHES 

0.300  $ 


PLANT  MIX  BITUMINOUS  OVERLAY, 
BRIDGE  REPLACEMENT  WITH  PIPES 

6 . 000  $ 


MORGAN  AND  OSWOOD  CONSTRUCTION 

5, OAR, 477  $ 5,021,405  $ 

09/27/85 

12/09/85 

05/19/89 

F.P.M.  GREUFE,  LARRY 

PHONE  NO. 653-1050 

100.0 

119.6 

EMPIRE  SAND  AND  GRAVEL  CO,, INC 

5,028,305  $ 5,375,129  $ 

11/06/87 

02/17/88 

**07/28/89 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

98.0 

83.7 

PRINCE,  INC. 

1 ,227,944  $ 1,145,001  $ 

12/07/87 

04/06/88 

06/22/89 

F.P.M.  BALDWIN. JAMES 

PHONE  NO. 787-5701 

100.0 

120.2 

TRACY  COWDREY  & ASSOC. 

351,866  $ 313,805  $ 

05/06/88 

07/13/88 

04/24/89 

F.P.M.  QUALE,  KENNETH 
PHONE  NO. 365-2877 

100.0 

113.3 

CENTURY  PAVING  INC. 

681,984  $ 693,261  $ 

06/07/88 

07/11/88 

**08/08/89 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 485-2883 

98.0 

101.7 

**  ESTIMATED  COMPLETION  DATE  ONLY 


c 


- 


DATE :07/ iO/89 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 

***  GLENDIVE  DISTRICT  ♦**  PAGE  N0:10 

PRTRrCORTRACTGR B0flTrBEPT”0F~RT5R8SY5"PP037“flfiflBGER 

mw  MTr  - - pr^-r^r  - PEP  CERT' ' T im 77 ' ' T EJRT7 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG,  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.CQHP.  COMPLETE  USED 


F-HES  1 -10 ( BA ) 592 

PLANT  MIX  BITUMINOUS  OVERLAY,  PRINCE,  INC, 

08/08/86 

F.F.M.  NOVAKOVICH,  DUANE 

WOLF  POINT  - EAST 

SEAL  & COVER  AND  TURNBAY5 

09/08/88 

PHONE  NO. 653- 1050 

HES  30-1 (liO 

PLENTYWOOD  - SOUTHEAST 

11.896  * 1,502,980  $ 1,973,853  $ 

**07/21/89 

98.0 

67,8 

RS  253-2(9)37 

BROCKHAY-N.&  S. 

AGGREGATE  SURFACING  AND 

PLANT  MIX  BITUMINOUS  SURFACING 
9.859  $ 

PRINCE,  INC. 

1,268,023  $ 859,215  1 

08/08/88 
09/29/88 
*#  07/21/89' 

F.P.H.  WOLF,  LARRY 

PHONE  NO. 985-2883 

67.3 

03.3 

F-HES  37-3(2)70 

7HI.E.0F  ASHLANB-E. 

PLANT  MIX  BITUMINOUS  OVERLAY, 

SEAL  6 COVER 

7,800  * 

PRINCE,  INC. 

1,786,993  $ 629,392  * 

10/07/88 

11/18/88 

**08/09/89 

F.P.H.  STROHMAYER,  DUANE  J. 
PHONE  NO. 232-1093 

35.2 

50.7 

RS  261-2(2)26 

AGGREGATE  SURFACING  i 

PORTABLE  PAVERS, 

INC. 

11/09/88 

F.P.M.  BALDWIN, JAMES 

RICHLAND  CO.LINE-N. 

PLANT  MIX  BITUMINOUS  SURFACING 
7.915  $ 

1,367,699  $ 

922,698  t 

/ / 

**08/18/89 

PHONE  NO. 787-5701 

30.9 

28.0 

IR  99-6(37)218 

PLANT  MIX  BITUMINOUS 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

F.P.M.  FRIEND,  DAVE 

GLENDIVE-EAST 

SURFACING  OVERLAY  t 

51.000  OPEN  GRADED  FRICTION  COURSE 

t 9,933,696  1 1,822,89?  $ 

03/12/89 

♦*11/15/89 

PHONE  NO. 365-2877 

91.1 

35.8 

M 5008(3) 

SARGENT  AVE.i  ALLARD  ST. BLEND, 

GRADE,  GRAVEL  SURFACE, 

PLANT  MIX  BITUMINOUS  SURFACING 

CENTURY  PAVING  INC. 

12/13/88 

09/18/89 

F.P.H.  WOLF,  LARRY 

PHONE  NO. 985-2883 

0.376 

$ 

612,803  $ 391,72!  $ 

**07/21/89 

55.8 

A3. 3 

BRS  270-1(1)7 

N.E.OF  ALBIONILITT.MIS.RI.) 

APPROACHES,  GRADING  AND 

AGGREGATE  SURFACING 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

03/27/89 

F.P.M.  SCHNEIDT,  JOE 

PHONE  NO. 828-9025 

0,917 

i 

903,279  $ 261,053  $ 

*♦09/15/89 

69.7 

98.9 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


* 

I 


► 


PROJECT  NUMBER  MILEAGE 

MMLDESLBmaiion 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  FEPORT  FOR  PERIOD  ENDING  06/30/89 

• - - p rx  ~ r 0 R T RSCTOR ' ' " BDHT:_DEPTT_QF"RTBfiRfi75“PR0§:"RlBMER 

date-  " ' PERCENT  " 5ERCFNT"  " T CORST". ' * T CONTI 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


SMP  1399(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - GLENDIVE 

0.000 


CONFEDERATED  CONTRACTORS,  INC. 
185,000  $ 185,955  i 


18/13/88  F.P.M.  STROHMAYER,  DUANE  J. 

05/11/89  PHONE  NO. 838-1093 

06/15/89  100.0  BY  06/30/89 


SMP  5399(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - GLENDIVE 

0,000 


CENTURY  PAVING  INC. 

869,800  t 869,800 


18/13/88  F.P.M.  BALDWIN. JAMES 

09/11/89  PHONE  NO. 737-5701 
**09/03/89  59.0  BY  06/30/89 


RTF  19-6(9)896  OIL  111/  OVERLAY  AND  MARVIN  A.  REHBEIN 

VANANDfi-NH  & SE  SEAL  l COVER 

RTF  88-8(8)53 

RESERVE-NtS 

RTF  31-1(6)0 

E OF  SLAS60W-N 

RTF  38-1(7)0 

SE  OF  WOLF  POINT-N 

RTF  51-8(8)8 

DAWSON  COUNTY  LINE-NE 

38.600  $ 1,880,075  $ 809,339 


03/31/89  F.P.M.  DUROCHER,  DOUGLAS 

09/18/89  PHONE  NO. 888-9978 

**09/01/83  BY  09/01/89 


99.5 


HES  9191(98)  U-l  SLOPE  FLATTENING,  CABLE  WICKENS  CONSTRUCTION,  INC. 

EAST  OF  MILES  CITY  GUARDRAIL 

F 8-1(18)83 

0.5  Mi,  U.  OF  POWDER  RIVER 

0.100  $ 177,907  $ 168,181  $ 


03/31/89  F.P.M.  STEWART,  DONALD 

05/09/89  PHONE  NO. 338-11)93 

**07/88/89 


99.8 


68.8 


HES  9191(98)  U08  SAFETY  IMPROVEMENT  WICKENS  CONSTRUCTION,  INC. 

EAST  OF  DODSON  - PHILLIPS  CO.  (SLOPE  FLATTENING  & SIGNING) 

0.000  $ 19.358  $ 19,366  i 


03/31/89  F.P.M.  DUROCHER,  DOUGLAS 

05/01/89  PHONE  NO. 888-9978 

05/11/89  l 00.0 


BHS  898-6(1)93 
W.QF  SCOBEYf BUTTE  CR.i 


STRUCTURE  REHABILITATION  MACKIN  CONSTRUCTION  CO 

STA.  360+13.83 

0.097  398+33.5  i 839,799  $ 95,987 


03/31/89  F.P.M.  BACON  , DAVID  W.(ACT) 

05/33/89  PHONE  NO. 365-3877 
**07/88/89  39.8  63.3 


**  ESTIMATED  COMPLETION  DATE  ONLY 


, 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE:07'10/3R 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 
***  GLENDIVE  DISTRICT  *** 

PAGE  NO: 13 

PRIME  CONTRACTOR 

'HDSTrDEPTT'DrflTBRBBVS'PROir^NBBER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

mm  dm 

WORK  BEG. 
PROJ.COMP. 

PERCHT  PERCENT’ " V EERST " ' T DOM 
PROJECT  TIME 

COMPLETE  USED 

BR  9053! 8) 

MILK  RI.  BR.  N.E.OF  VANDALIA 

0.378 

BRIDGE  OVER  MILK  RIVER 

BRIDGE  ENDS:  5TA.  6+56.50  l 
9+16.50 

SLETTEN  CONSTRUCTION  CO. 

t 605,939  $ 60,970  $ 

05/01/89 

06/05/89 

**06/01/90 

F.P.M.  QUALE , KENNETH 

PHONE  NO. 365-3877 

10.1  15.8 

F 39-1(17)99 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS, 

INC. 

05/01/89 

F.P.M.  STEWART,  DONALD 

COLSTRIP  INTERCHANSE-S. 

05/05/89 

PHONE  NO. 333- 1093 

6.717 

% 539,986  i 

915,763  $ 

**08/15/89 

77.0 

30.0 

RTF  3-1(11)6 

OIL  MIX  OVERLAY,  SEAL  6 COVER 

PORTABLE  PAVERS, 

INC. 

05/01 /R9 

F.P.M.  STEWART,  DONALD 
PHONE  NO. 333-1093 

BAKER  INTERCHANGE-E 

06/31/89 

RTF  37-3(7)33 

BAKER-SOUTH 

RTF  59-1(3)0 

WY0MIN6  LINE-NORTH 

RTF  57-5(11)313 

JORDAN-E 

RTF  57-6(9)399 

FLOWING  WELLS-EAST 

99.700 

$ 1,759,157  $ 

556,367  $ 

**09/01/89 

31.6 

BY  09/01: 

RS  395-1(6)15 

BRUSE7T-E.&  W. 

RS  391-1(1)0 

HAXBY  RD.-N.E.  OF  JORDAN 

37.161 

MINOR  GRADING  AND  GRAVEL 
SURFACING 

HILDE  CONSTRUCTION  CO., INC. 

$ 1,558,880  $ 8,918  $ 

05/01/89 
/ / 

**08/15/89 

F.P.M.  FRIEND.  DAVE 

PHONE  NO. 365-3877 

0.5 

BRS  938-1(5)36 

BR.-3.0F  GLENTANA 

0.983 

GRADING  l AGGREGATE  SURFACING 

SHUMAKER  TRUCKING  AND  EXC. 

$ 333,309  $ 19,580  $ 

05/01/89 
/ / 

**08/01/89 

F.P.M.  DUROCHER.  DOUGLAS 
PHONE  N0.33B-997G 

6.6 

35.6 

F 1-9(17)593 

GLASGOW-EAST 

F 1-9(30)593 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS,  INC. 

06/05/89 

/ / 

**09/10/89 

F.P.M.  DUROCHER.  DOUGLAS 
PHONE  NO. 338-9978 

**  ESTIMATED  COMPLETION  DATE  ONLY 


50IE:O7/1O/B9. 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOP  PERIOD  ENDINS  06/30/89 
***  6LENDIVE  DIE 


PAGE  NO  :1 3 


PROJECT  NUMBER 
PROJECT  designation 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AMD"  DATE" ' ' PERCENT  "PERCENT'  T CDNET. " ‘ 
WORK  BEG.  PROJECT 

PRO J. COMP.  COMPLETE 

TCDNT 

TIME 

USED 

rsr  /TCEJO.-SCASSljC 

4.670 

$ 1,275,564  » 0 $ 

0.0 

SlCnDIVE  DISTRICT  TOTALS; 

f S?,SSr,SS4  f 20,957,197  f 

W77 

***  BILLINGS  DISTRICT  *** 

HES  4141(30) U4 

LIGHTING  l SIGNING 

HUGH  BRINDLEY  E6RTHM0VING 

*■?/<*/ S4/ 
oyniw 

UNASSIGNED 

0.000 

$ 

62,197  $ 55,452  t 

**08/05/89 

89.8  BY 

/ / 

IR  0008(16) 

REST  AREA  REHABILITATION 

FISHER  CONSTRUCTION  CO. 

02/08/88 

F.P.M.  STUDEBAKER,  RAYMOND 

REST  AREA  UPGRADES-BLGN.DIST. 

04/18/88 

PHONE  NO. 252-7329 

0.000 

* 

997,747  $ 1,190,375  $ 

**08/26/89 

98.0 

IR  90-9(66)473 

PLANT  MIX  BITUMINOUS  OVERLAY  l 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/06/88 

F.P.M.  CHARLTON, ROBERT  SR. 

BIG  HORN  COUNTY  LINE  - EAST 

PLANT  MIX  SEAL  COURSE 

08/03/88 

PHONE  NO. 252-8218 

13.063 

$ 

4,321,156  $ 4,146,268  1 

**07/25/89 

96.0 

102.5 

P 14-5(5)169 

PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO.’, INC. 

07/11/88 

F.P.M.  SACKS,  RAY 

MAIN  ST. -ROUNDUP 

08/22/88 

PHONE  NO. 323-3466 

RTF  61-1(6)0 

ROUNDUP-NORTH 

**08/01/89 

7.621 

$ 

2,309,650  $ 2,229,822  $ 

96.5 

94.5 

RS  236-1(7)0 

WIDENING,  PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

07/11/88 

F.P.M.  PASSOW.  ROBERT 

PHONE  NO. 538-8731 

HILGER-WINIFRED 

OVERLAY,  SEAL  & COVER 

09/02/88 

24.085 

$ 

2,155,874  t 2,126,695  * 

**08/15/89 

98.0 

88.3 

BRS  313-1(6)8 

O-FLOW  DITCH-S.W.  OP  HARDIN 

BRIDGE  REPLACEMENT  (WITH  PIPE) 
AND  APPROACHES 

SALVE30N  CONST.  CO. 

07/11/88 

10/13/88 

F.P.M.  STUDEBAKER,  RAYMOND 
cHONE  NO. 252-7329 

0 

.020 

$ 253,056  $ 195,490  $ 

**09/03/89 

7^.3 

105. 

**  ESTIMATED  COMPLETION  DATE  ONLY 


r 


) 

DATE :07/ 10/89 

i i 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
rnNGTRiimnN  riirfaii 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 
***  BILLINGS  DISTRICT  *** 

J 

PAGE  NO : 1 4 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PPOirRARAGER 

AMD  DATE 

' "percent-  percent  ~ r cbnst:  ' * recur; 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

BRF  48-1(7)5 

APPROACHES 

EDWARD  T.  COPPS  CONST. 

09/02/88 

F.P.M.  STUDEBAKER,  RAYMOND 

BR-5MILE5  N.  OF  HARDIN 

10/03/38 

PHONE  NO. 252-7329 

0.130 

$ 

155,182  $ 146,422  $ 

**07/07/89 

98.0 

90.0 

HES  16-1(26)3 

TRAFFIC  CONTROL  DEVICES 

MIDLAND  ELECTRIC  CO.  INC. 

09/02/88 

F.P.M.  SCHUMAN,  DAVID 

MAIN  K LOGAN  - BILLINGS 

INTERSECTION  OF  MAIN  ST.  t 

10/17/88 

PHONE  NO. 245-9802 

0.000 

LOGAN  LANE  - BILLINGS 

$ 

75,283  $ 83,790  $ 

**08/15/89 

98,0 

102.2 

1R  90-8(110)463 

PLANT  MIX  BIT. OVERLAY  & PLANT 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/07/98 

F.P.M,  CHARLTON, ROBERT 

SR. 

BIG  HORN  CO,  LINE-W. 

MIX  SEAL  COAT 

10/13/88 

PHONE  NO. 252-8218 

10.281 

$ 

2,734,382  $ 2,730,037  $ 

**09/22/89 

98,0 

50.0 

HES  4141(58) 

INSTALL  TRAFFIC  SIGNAL 

SCOTT  CONSTRUCTION  INC. 

11/09/88 

F.P.M.  SCHUMAN,  DAVID 

BILLINGS  DISTRICT  SIGNAL  CONTR 

CONTROLLERS  (STATE  FURNISHED) 

05/16/89 

PHONE  NO. 245-9802 

0,000 

i 

21,590  $ 20,764  $ 

06/08/89 

100.0 

86.7 

F 4-1(10)29 

REST  AREA  REHABILITATION 

OLTROGGE  CONSTRUCTION  INC. 

12/13/88 

F.P.M.  SLOE.  DAVID  A. 

BRIDGER  REST  AREA 

03/06/89 

PHONE  NO. 245-7495 

0.000 

* 

349,390  « 200,475  J 

**08/15/89 

57.4 

BY  06/15/89 

BMP  3599(88) 

CRUSH  AND  STOCKPILE 

D-K  RENTALS  AND  CONTRACTING 

12/13/88 

F.P.M.  OPIE,  BRUCE  E. 

CRUSH  AND  STOCKPILE  - BILLINGS 

02/14/89 

PHONE  NO. 248-3827 

0.000 

i 

202,000  $ 201,728  $ 

06/14/89 

100.0 

BY  06/30/89 

IR  94-1(48)7 

PLANT  MIX  BITUMINOUS  SURFACE 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

02/06/89 

F.P.M.  SCHAAK,  RAYMOND 

HUNTLEY  - POMPEY'S  PILLAR 

& PLANT  MIX  SEAL  COURSE 

02/20/89 

PHONE  NO. 665-1931 

17.000 

$ 

4,094,823  $ 1,944,863  $ 

**11/03/89 

47.5 

30. e 

HES  4141(30)114 

LIGHTING  l SIGNING 

ACE  ELECTRIC,  INC, 

02/06/89 

F.P.ri.  SCHUMAN.  DAVID 

PHONE  NO. 245-9802 

**  ESTIMATED  COMPLETION  DATE  ONLY 


r 


DATEsO?/ 10/89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 
***  BILLINGS  DISTRICT  *** 

PAGE  NO : 1 5 

imLmmm 

PERCENT ~ PERCENT’  ' T CC 
PROJECT 

COMPLETE 

i PR0T1ANABER 
INST7TCDRT 
TIME 

USED 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

7"[0CfiTrDB"-"STfiTE»niE 

0.000 

$ 62,197  4 1,632  4 

**07/14/89 

2.6 

34.0 

RTF  61-3(8)67 

8 ML  E OF  ROY-N 

16.900 

PLANT  MIX  BITUMINOUS  OVERLAY 
AND  SEAL  L COVER 

PORTABLE  PAVERS,  INC. 

4 822,147  $ 668,697  $ 

03/31/89 

05/02/89 

**09/01/89 

F.P.M.  PASSOW,  ROBERT 
PHONE  NO. 538-8731 

81.3 

BY  09/01/89 

RT  2(8) 

HARDIN  - W 

RT  49(7) 

REEDPOINT  -E  6 U 

19.700 

Plant  mix  bituminous  overlay 

AND  SEAL  l COVER 

MIDLAND  O’LEARY  INC. 

4 719,863  $ 104,324  4 

03/31/89 

05/01/89 

**09/01/89 

F.P.M.  OPIE,  BRUCE  E. 
PHONE  NO. 248-3827 

14.5 

BY  09/01/89 

BRS  420-1(1)0 
ABSAROKEE-ROSEBUD  CR. 

0.139 

BRIDGE  OVER  ROSEBUD  CREEK 

BR.  ENDS  STA.  16+70.00  6 
STA.  17+97.00 

MACKIN  CONSTRUCTION  CO 

$ 388,395  $ 105,396  $ 

03/31/89 

051/0189 

**10/20/89 

F.P.M.  TAYLOR.  DONALD 
PHONE  NO. 252-9735 

27.1 

34.4 

F 72-1(2)0 

BELFRY-SOUTH 

10.400 

MINOR  WIDENING  AND 

PLANT  MIX  SURFACING  OVERLAY 

MIDLAND  O'LEARY  INC. 

$ 1,594,744  $ 28,650  4 

05/01/39 

06/06/89 

**i0/01/89 

F.P.M.  SCHUHAN,  DAVID 
PHONE  NO. 245-9802 

1.8 

23.8 

RTF  14-4(10)146 

LAVINA-EAST 

22.400 

plant  mix  bituminous  overlay 

AND  SEAL  & COVER 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

$ 1,189,105  $ 253,152  $ 

06/05/89 

<*■5/05709 

**10/15/89 

F.P.M.  OPIE,  BRUCE  E. 
PHONE  NO. 248-3827 

21.3 

RS  297-1(4)26 

JUDITH  GAP-EAST 

12.071 

PLANT  MIX  BITUMINOUS 
SURFACING  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

4 853,625  1 5,257  $ 

06/05/89 
/ / 

**09/15/89 

UNASSIGNED 

0.6 

**  ESTIMATED  COMPLETION  DATE  ONLY 


( 


DftJEiO?/ 10/89 


PROJECT  NUMBER  HILEftBE 

PROJECT  DESIGNATION 

mtCIRGS'DISTRICrTOTKST" 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/89 

*»*  BILLINGS  DISTRICT  ***  

PRTRE'CORTRfiCTOR  


TYPE  OF  WORK 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

i-ggjggg™— 


■ffifflfflTMTr 

WORK  BEG. 
PRO J. COMP. 


-li*“STSTE"BIDE“*«* 


PAGE  N0:16 

“HORr . ■DEPTT"DF"RTGRBB73"PR03:"HHRBBER 
PMUTT " PEREEFT " T £ URST".  ~'T  CDFn 
PROJECT  TIME 

COMPLETE  USED 

'7075 


HES  4141(38) 

8 L0CATI0NS-DIST.2&3 


OVERHEAD  FLASHERS, 

SIGNING  AND  RUMBLE  STRIPS 

0.000 


KALISPELL  NEON 

17,188  $ 11,356  » 


11/09/88  UNASSIGNED 
05/28/89 

♦*08/04/89  66.1 


100.0 


HES  4141(54) 

15  LOCATIGNS-STATEWIDE 


SAFETY  IMPROVEMENTS 
DISTRICT  2 

0.000 


OHO  CONSTRUCTION  INC 
$ 16,372  $ 15,813  $ 


12/13/88  UNASSIGNED 

w//  j/rr 

<*07/21/89  9t.6 


- ----- - — ----- 

igi§cs:Fge:ffcr:FegjEcisi:::::::::::::::;:::::::::::::::::::::::::::::ii£7;8i£:s5i:;;iiii;o5i:879::i:. .ill 
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MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE:08/08/89  OQ~C- 

\Y7fl  U 7,  CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 

l C* cv>7  7 nr  LUr"  **»  MISSOULA  DISTRICT  **♦ 

PAGE  NO:  1 

PRIME  CONTRACTOR 

ROST:  DEPT.  OF  HIGHhAyS  proj 

. MANAGER 

AHARD  DATE 

"PERCENT' 'PERCENT'  r CONST!" 

K CDNT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  HORK 

CONTRACT  CONTRACTOR 

HORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AHARD  AMT.  PAYMENTS 

PROJ.COMP. 

COMPLETE 

USED 

IR  90-1(104)58 

REST  AREA  RENOVATION 

SKINNER  ENTERPRISES 

08/31/87 

F.P.M.  MAART,  WILLIAM  C. 

QUARTZ  FLAT  i BEARMOUTH  REST  A 

QUARTZ  FLATS  - HESTBOUND 

09/18/87 

PHONE  NO. 549-6491 

0.000 

$ 

1,472,155  * 1,347,574  $ 

01/06/89 

100.0 

F 1-1(25)65  l DE  0200(801) 

GRADING.  AGGREGATE  SURFACING, 

NELCON,  INC. 

10/02/87 

F.P.M.  MARIN,  GARY  R. 

ELK  HILL  - LYONS  SPRING 

PLANT  MIX  BITUMINOUS  SURFACING 

10/22/87 

PHONE  NO. 755-5717 

3,247 

$ 

3,144,413  % 3,127,996  * 

07/21/89 

100.0 

66.8 

F-BHF-BRF  24-1(25)9 

GRADING.  AGGREGATE  SURFACING, 

JIM  GILMAN  EXCAVATING  INC. 

10/02/87 

F.P.M.  WILLIAMS,  JAMES  R. 

POTOMAC  - NEST 

PLANT  MIX  BITUMINOUS  SURFACING 

11/03/87 

PHONE  NO. 244-5278 

7.090 

$ 

4,609,547  * 4,826,357  ♦ 

**09/23/89 

98.0 

76.3 

IR  90-1(105)15 

HEI6H  STATION 

C.D.  CONTRACTORS 

02/08/88 

F.P.M.  JOHNSON,  BOB 

HOUGAN  HEIGH  STATION 

03/14/88 

PHONE  NO. 549-6491 

0.000 

$ 

2,745,652  « 2,758,421  $ 

**09/23/89 

98.0 

96.4 

F-HES  24-1(28)32 

WIDENING,  PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

05/06/88 

F.P.M.  WILLIAMS,  JAMES  R. 

CLEARHATER  JCT.  - EAST 

SURFACING  AND  SEAL  4 COVER 

05/23/88 

PHONE  NO. 244-5278 

1 1 .844 

$ 

3,787,726  $ 3,658,124  $ 

**08/15/89 

96.6 

91.9 

F 5-2(28)85 

GRADING. AGGREGATE  SURFACING. 

HILDE  CONSTRUCTION  CO., INC. 

06/07/88 

F.P.M.  CHRISINGER, KENNETH  L 

FLATHEAD  CO.  LINE  - SOUTH 

PLANT  MIX  BITUMINOUS  SURFACING 

06/24/88 

PHONE  NO. 844-3808 

7.361 

4 OPEN  GRADED  FRICTION  COURSE  $ 

7,878,060  1 5,592,607  $ 

**11/15/89 

71.0 

73.5 

RTF  1-2(41)120 

RUT  FILLING  HITH  RALUMAC 

INTERMOUNTAIN  SLURRY  SEAL 

06/24/88 

UNASSIGNED 

U.S.  2 IN  KALI  SPELL 

AND  SLURRY  SEAL 

/ / 

0.000 

$ 

99,478  $ 0 I 

**09/23/89 

0.0 

BY  / / 

RTF  6-1(38)75 

GRADING,  AGGREGATE  SURFACING, 

AMERICAN  ASPHALT  INC. 

07/11/88 

F.P.M.  GREEN,  JAMES  L. 

PHONE  NO. 258-6853 


**  ESTIMATED  COMPLETION  DATE  ONLY 


a 


■ 


- 


MONTANA  DEPARTMENT  OF  HI6HNAY5 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 


DATE: 08/08/89 

*♦*  MISSOULA  DISTRICT  ♦** 

PAGE  NO:  2 

PRTHE  CONTRACTOR 

MONT.  dept,  of  HIGHWAYS  PrOJ.  manager 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK  CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

txmrwr' 

WORK  BEG. 
PRO J. COMP. 

PERCENT" * PERCENT' ' T CONST* ~ ~ Y CM" 
PROJECT  TIME 

COMPLETE  USED 

fOTSTMffl 

0.702 

™nrrorrofTnitni5WficrNO  

SEAL  6 COVER  * 610,878  $ 

592,511  $ 

"wraraB"' 

**09/03/89 

97.0  86.9 

F 52-1(5)11 

BLUE  BAY  - EROSION  CONTROL 

2.552 

RIPRAP  & GUARDRAIL 

6LENN  REHBEIN  EXCAVATING. INC. 

$ 610,972  * 627,580  * 

09/02/88 

02/10/89 

05/26/89 

F.P.M.  TOMBRINK,  DAN 
PHONE  NO. 755-5717 

100.0 

BY  06/01/89 

RTF-BRF  1-1(31)14 

TROY  - LIBBY  (WEST  SECTION) 

F 1-1(32)23  & DE020 1(802) 
TROY  - LIBBY  (E.SECT.) 

RTF  1-1(33)17  U-l 

TROY  REST  AREA 

15.965 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
OPEN  6RADED  FRICTION  COURSE 

WASHINGTON  CONSTRUCTION 

$ 19,602,713  1 8,091,418 

$ 

10/07/88 

11/16/88 

**07/29/91 

F.P.M.  MITCHELL.  JIM 
PHONE  NO. 295- 5782 

41.3 

22.0 

SMP  2099(88) 

CRUSH  & STOCKPILE 

0.000 

CRUSH  l STOCKPILE 

AMERICAN  ASPHALT  INC. 

$ 332,000  1 254,875 

$ 

11/09/88 

11/28/88 

*♦09/23/89 

F.P.M.  JOHNSON,  BOB 
PHONE  NO.549-6491 

76.8 

BY  06/30/89 

SMP  4599(88) 

CRUSH  & STOCKPILE  MISSOULA  DIS 

0.000 

CRUSH  & STOCKPILE 

$ 

MCELROY  & WILKEN  INC. 

174,825  $ 164,328  $ 

11/09/88 

04/24/89 

07/22/89 

F.P.M.  MARIN,  GARY  R. 

PHONE  NO. 755-57 17 

100.0  BY  06/30/89 

F 5-4(7)160 

DICKEY  LAKE  - NORTH  1 SOUTH 

8.714 

6RADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
l OPEN  6RADED  FRICTION  COURSE  $ 

J.J.  WELCOME  CONST.  CO.,  INC. 

7,062,320  $ 2,581,876  $ 

12/13/88 

02/27/89 

**11/15/90 

F.P.M.  PIEDALUE,  EU6ENE  R. 

PHONE  NO. 881 -22 13 

36.6  29.6 

BRF  6-1(28)105 

W.OF  DIXONtRAVAIS  CREEK) 

0.113 

APPROACHES,  6RADING.  AGGREGATE 
SURFACING  & PLANT  MIX 

BITUMINOUS  SURFACING  $ 

6LENN  REHBEIN  EXCAVATING, INC. 

344,805  ♦ 212,510  t 

12/13/88 

03/28/89 

*♦09/15/90 

F.P.M.  MAART,  WILLIAM  C. 

PHONE  NO.549-6491 

61.6  68.9 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 
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DATE : 08/08/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  07/31/89 
♦♦♦  MISSOULA  DISTRICT  ♦♦♦ 


PAGE  NO:  3 


Mmfflrwrr 

PERCENT  " PERCENT' " V CONST" " 

TCONT 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

RTF  7-2(11)83 

PLANT  MIX  BITUMINOUS  OVERLAY 

AMERICAN  ASPHALT  INC. 

02/06/89 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 549-6491 

LOLO-HISSOULA 

& OPEN  GRADED  FRICTION  COURSE 

04/03/89 

8.200 

$ 

1,216,741  $ 621,254 

$ 

#♦09/26/89 

51.1 

83.3 

RTF  29-1(26)2 

GRADING.  AGGREGATE  SURFACE, 
PLANT  MIX  BITUMINOUS  SURFACING 

HILDE  CONSTRUCTION  CO., INC. 

05/01/89 

F.P.M.  6REEN,  JAMES  L. 

BONNER-NORTHEAST 

07/19/89 

PHONE  NO. 258-6853 

4.026 

l PLANT  MIX  SEAL  COURSE 

t 

3,390,750  $ 40,938 

$ 

♦♦07/15/90 

1.2 

12.7 

HES  4191(61) 

INTERSECTION  LIGHTING 

KALI  SPELL  NEON 

05/01/89 

F.P.M.  COLYER,  SUSAN  C. 

5 INTERSECTIONS  NEAR  RONAN 

/ / 

PHONE  NO. 258-6853 

0.000 

$ 

37,625  % 12,452 

$ 

♦♦10/07/89 

33.1 

8.9 

F-HES  1-2(90)197 

6RADE,  AGGREGATE  SURFACE, 

PLANT  MIX  BITUMINOUS  SURFACE, 

CENTURY  COMPANIES,  JV 

06/05/89 

F.P.M.  TOHBRINK,  DAN 

PHONE  NO. 755-57 17 

MARIAS  PASS  RECREATNAL. COMPLEX 

07/05/89 

0.449 

SEAL  l COVER  AND  CONSTRUCT 

$ 

672,311  $ 168,880 

$ 

♦♦09/10/89 

25.1 

16.7 

F 1-2(94)125 

SI6NALS  l LIGHTING 

BIG  SKY  PAVING  CO,  INC. 

07/11/89 

F.P.M.  TOHBRINK,  DAN 

PHONE  NO. 755-5717 

US  2 l RESERVE  DRIVE 

/ / 

0.000 

t 

46,976  $ 0 

$ 

♦♦10/08/89 

0.0 

HES  4141(58) 

SAFETY  SLOPE  FLATTENING  l 

A-l  PAVING,  INC. 

07/14/89 

F.P.M.  MARIN,  GARY  R. 

2 LOC'S.-NEAR  KALI  SPELL 

PLANT  MIX  BITUMINOUS  SURFACING 

/ / 

PHONE  NO. 755-5717 

0.000 

$ 

169,962  $ 0 

i 

♦♦09/15/89 

0.0 

mISSMa  DISTRICT  TOMS: 

158, 009,910  $ 34,679.700 

T 

'"'"50 

♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


■ 


' 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE : 08/08/89 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 
***  BUTTE  DISTRICT  *♦* 

PAGE  NO:  4 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PRDJ 

.MANAGER 

AWARD  DATF 

PERCENT" " PERCENT'  " Y CDNSTC ~ 

tit: 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PROJ.COMP. 

COMPLETE 

USED 

F-BRF  13-1(6)56 

GRADING,  AGGREGATE  SURFACING, 

HILDE  CONSTRUCTION  CO., INC. 

08/04/87 

F.P.M.  FLYNN,  CLAUDE 

NORRIS  HILL 

PLANT  MIX  BITUMINOUS  SURFACING 

09/23/87 

PHONE  NO. 494-3224 

9.812 

SEAL  l COVER  $ 

5,345,546  t 5,750,391  $ 

♦*09/23/89 

98.0 

117.7 

RTF-BRF  8-8(15)34 

6RADIN6.  AGGREGATE  SURFACING, 

HARONICK  CONST.  CO.,  INC 

08/04/87 

F.P.M.  BROELL,  IRVIN 

HELENA  - WEST  (NEST  SECTION) 

PLANT  MIX  BITUMINOUS  SURFACING 

09/02/87 

PHONE  NO. 444-6338 

5.095 

SEAL  l COVER  AND  STRUCTURE  $ 

3,105,368  $ 3,048,362  $ 

♦*09/23/89 

98.0 

89.7 

IR  15-2(56)93 

PLANT  MIX  BITUMINOUS  SURFACE, 

AMERICAN  ASPHALT  INC. 

04/11/88 

F.P.M.  WILLIAMS,  PAUL 

MELROSE-NORTH 

SEAL  & COVER 

05/19/88 

PHONE  NO. 683-6290 

5.707 

$ 

1,562,588  $ 1,557,617  $ 

07/12/89 

100.0 

107.8 

F 46-3(2)42 

PLANT  MIX  BITUMINOUS  OVERLAY, 

JIM  GILMAN  EXCAVATING  INC. 

05/06/88 

F.P.M.  WISSIN6ER.  MARK 

15  HI.  NE  OF  HISDOH-NORTHEAST 

SEAL  1 COVER 

07/27/88 

PHONE  NO. 782- 1797 

9.144 

$ 

1,124,399  $ 1,142,158  $ 

♦*09/23/89 

98.0 

106.5 

RTF-BRF  8-1(13)11 

GRADING.  AGGREGATE  SURFACING, 

SK  CONSTRUCTION,  INC. 

09/02/88 

F.P.M.  WILSON,  ROBERT 

AVON  - ELLISTON 

PLANT  MIX  BITUMINOUS  SURFACING 

10/03/88 

PHONE  NO. 492-6464 

12.000 

* 

7,245,647  $ 4,924,737  $ 

♦*07/06/90 

68.0 

50.0 

F-FH  50-1(8)1 

PLANT  MIX  BITUMINOUS  OVERLAY 

H.  K.  CONTRACTORS,  INC. 

09/02/88 

F.P.M.  SAUNDERS, LESLIE 

WEST  YELLOWSTONE  - NORTH 

05/16/89 

PHONE  NO. 586-0345 

7.998 

$ 

1,604,122  $ 775,358  $ 

**09/26/89 

48.3 

63.2 

F 11-1(12)24 

REST  AREA  REHABILITATION 

SKINNER  ENTERPRISES 

09/30/88 

F.P.M.  BRANUM,  JERRY 

EMIGRANT  REST  AREA 

10/27/88 

PHONE  NO. 222-8 199 

0.000 

$ 

586,410  $ 590,464  $ 

07/14/89 

100.0 

BY  05/15/89 

BR  9020(7) 

GRADE  i AGGREGATE  SURFACING 

TAMIETTI  CONSTRUCTION  CO. 

11/09/88 

F.P.M.  WIEBE,  HAROLD 

PHONE  NO. 684-5714 


**  ESTIMATED  COMPLETION  DATE  ONLY 


<r 


) 


I 
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MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 


DATE:08/08/89 

**♦  BUTTE  DISTRICT  ♦** 
“‘PRIHE'CORTRACTOR 

PAGE  NO:  5 

"rort:"dept:"of"rigrbays"proj:"manager 

AWARD’ DATE"' 

PERCENT"  PERCERT  V CDRST ' 

tcdrt: 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 





0.151 

$ 

317,169  $ 310,054  $ 

07/37/89 

100.0 

48.9 

F 44-7(1)65 

PLANT  MIX  BITUMINOUS  OVERLAY, 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  KISSINGER,  HARK 

WISE  RIVER-EAST 

SLOPE  FLATTENING  AND 

04/05/89 

PHONE  NO. 783- 1797 

8.231 

SEAL  l COVER 

$ 

673,044  $ 657,915  $ 

**09/26/89 

97.8 

70.0 

HES  4141(39) 

GUARDRAIL  INSTALLATION- 

OMO  CONSTRUCTION  INC 

11/09/88 

F.P.M.  WISSINGER,  MARK 

3 LOCATION  - DISTRICT  3 

3 LOCATIONS  (DISTRICT  E DEER 

04/06/89 

PHONE  NO. 783- 1797 

0.000 

L0D6E/6RANITE,  JEFFERSON  & 

$ 

74,628  % 61,534  $ 

05/03/89 

100.0 

F 14-1(2)1 

PLANT  MIX  BITUMINOUS  OVERLAY 

6LENN  REHBEIN  EXCAVATING, INC. 

13/13/88 

F.P.M.  BROELL,  IRVIN 

TOWNSEND-EAST 

03/09/89 

PHONE  NO. 444-6338 

5.700 

$ 

715,373  $ 691, E36  $ 

**08/18/89 

96.6 

53.3 

IR  90-3(64)181 

PLANT  MIX  BITUMINOUS  OVERLAY 

JIN  6ILMAN  EXCAVATING  INC. 

13/13/88 

F.P.M.  ERICKSON,  WALTER 

DEER  LODGE  - N.  65. 

6 OPEN  GRADED  FRICTION  COURSE 

03/15/89 

PHONE  NO. 563-8355 

8.E00 

% 

1,236,701  $ 1,166,304  $ 

**08/18/89 

94.3 

74.7 

SMP  199(88) 

CRUSH  AND  STOCKPILE 

D-K  RENTALS  AND  CONTRACTING 

13/13/88 

F.P.M.  WILLIAMS.  PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

05/36/89 

PHONE  NO. 683-6390 

0.000 

$ 

309,100  * E1E,346  $ 

07/36/89 

100.0 

BY  06/30/89 

BR  9025(6) 

ROAD  APPROACHES 

TRACY  COWDREY  l ASSOC. 

03/06/89 

F.P.M.  GILMAN.  ROBERT 

TENMILE  CR. -McHUGH  LANE 

05/15/89 

PHONE  NO. 494-3334 

0.044 

$ 

170,303  » 90,440  $ 

**09/36/89 

53.1 

68.3 

IP  90-6(49)301 

CONCRETE  PAVEMENT 

COP  CONSTRUCTION  CO. 

03/06/89 

F.P.M.  McCORMICK  . THOMAS 

BOZEMAN-WEST 

REHABILITATION 

04/04/89 

PHONE  NO. 586-0345 

5.941 

$ 

1,675,464  $ 1,054.751  $ 

**11/15/89 

63.0 

51.7 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


<« 


) 
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) 

DATEsOB/OB/89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 
***  BUTTE  DISTRICT  *♦* 

PAGE  NO:  6 

PRiRrcoNTRBCToir 

mRT:-rcpT:-DrRTBf,M?s-pRW:-W(,MER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

MWT  WTF  ' " PERCENT  ' PERCENT'  “ V CONST! " " V CONI! 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

RT  1(16) 

PLANT  MIX  BITUMINOUS  LEVELING 

MARVIN  A.  REHBEIN 

BARRETT'S  INTERCHANGE'S 

AND  SEAL  6 COVER 

RT  1(17) 

DELL-RED  ROCK  INTERCHANGE 

IR  90-6(50)286 

W.  OF  BOZEMAN  (2  LOC;S.) 

RTF  86-6(5)22 

FOUR  CORNERS-WEST 

RTS  205-1(10)6 

L06AN-BELGRADE 

RTS  222-1(1)0 

JACKSON  INTERCHANGE-DILLQN 

66.600 

$ 1,215,167  $ 

03/31/89  F.P.H.  WILLIAMS,  PAUL 

06/15/89  PHONE  NO. 683-6290 

**09/01/89  BY  09/01/89 


61.3 


BR  9039(8)  BRID6ES  OVER  CLARK  FORK  JIM  GILMAN  EXCAVATING  INC. 

N.  OF  DEER  LODGE  BR.OVER  C.FK.  I OVERFLOW 

0.616  (PRESTRESSED  CONCRETE  BEAMS)  ♦ 520,106  $ 268,201  $ 


05/01/89  F.P.H.  GILMAN.  ROBERT 

05/30/89  PHONE  NO. 696-3226 
♦*06/01/90  51.6  29.2 


M-BRM  1816(3)  GRADIN6,  A66RE6ATE  SURFACING 

ELIZABETH  WARREN  AVE. -BUTTE  AND  PLANT  MIX  BITUMINOUS 

1.103  SURFACING 


JIM  GILMAN  EXCAVATING  INC. 
975,977  $ 90,701  $ 


06/05/89  F.P.H.  FLYNN,  CLAUDE 

07/10/89  PHONE  NO. 696-3226 
**11/16/89  9.3  16.6 


M 5807(6) 

PLANT  MIX  BITUMINOUS  OVERLAY, 

HARONICK  CONST. 

CO.,  INC 

CEDAR  ST. -HELENA 

SI6NALS  l SIGNING 

0.522 

$ 198,759  1 

166,850 

06/05/89  F.P.H.  ENGSTEDT,  CARL 

07/17/89  PHONE  NO. 666-6326 

**10/07/89  83.9  26.7 


BR  9029(8)  BRID6E  OVER  MADISON  RIVER  IDAHO  CONSTRUCTION 

ENNIS  LAKE-6HI.E.0F  McALLISTER 

0.102  $ 516,358  * 0 * 


07/11/89  F.P.H.  WIEBE,  HAROLD 

/ / PHONE  NO. 686 -57 16 
*♦08/19/89  0.0 


F 19-1(9)10  BRIDGE  OVER  WARM  SPRINGS  CREEK  JIM  GILMAN  EXCAVATIN6  INC. 

WEST  VALLEY  HI. -ANACONDA  OVERLAY  & WIDENING 

6.699  $ 1,693,593  $ 0 $ 


07/11/89  F.P.H.  ERICKSON.  WALTER 

/ / PHONE  NO. 563-8255 

**08/26/89  0.0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


) 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 


DAIE:08/08/8? __***  BUTTE  DISTRICT _m _PABE_NO:  7 


PRIME-CONTRACTOR 

■H0RTT*DEPT:_0F‘HISHBB?5"PR0JT"HBNBGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

PERCENT  PERCENT  S CONST.  1,  COST. 
PROJECT  TIME 

COMPLETE  USED 

IR  90-7(56)353 

1 HI.W.OF  SPRIN6DALE 

ROCK  0VERHAN6  REMOVAL 

0.000 

ABCON  INC. 

$ 618,678  $ 0 % 

07/11/89 
/ / 

**10/08/89 

F.P.H.  SAUNDERS, LESLIE 

PHONE  NO. 586-0365 

0.0 

H 1807(6) 

CONTINENTAL  DRIVE-BUTTE 

WIDEN  216.5  FT. 

BRIDGE  OVER 

1.227  MONTANA  WESTERN  R.R. 

JIM  6ILHAN  EXCAVATING  INC. 

$ 758,198  $ 0 $ 

07/11/89 

08/01/89 

♦*09/03/89 

F.P.H.  HUNTER,  LARRY  (ACT) 

PHONE  NO. 696-3226 

0.0 

wmrmsTHtrTDTttS: 

\ 31  *760^01  * 33.3W.131  * 
***"BR^fiT‘FAC[S"DiSTRfCT"***— 

73. A 

F-RRS-BRF  60-2(19)81  RECONSTRUCTION 

6REAT  FALLS  - EAST 

8.897 


SLETTEN  CONSTRUCTION  CO. 
9,7*5,966  $ 10,001,390 


12/07/87  F.P.H.  ROBINSON.  FRANK 

02/16/88  PHONE  NO. 727-6350 

**09/23/89  98.0  91.0 


RS  338-1(2)6  PLANT  HU  BITUMINOUS  SURFACING  WICKENS  CONSTRUCTION,  INC. 

NO.  OF  HARLEH-H06ELAND 

8.817  $ 1,367,806  ♦ 1,268,926  * 


06/11/88  F.P.H.  TREFTZ,  GORDAN 

05/31/88  PHONE  NO. 265-6821 

07/10/89  100.0  98. 8 


IR  15-8(66)380  PLANT  MIX  BITUMINOUS  SURFACE  HILDE  CONSTRUCTION  CO., INC. 

KEVIN  INTERCHANGE  - NORTH  OVERLAY  AND  PLANT  MIX 

9.217  SEAL  COURSE  ♦ 2,537.696  $ 2,367,118  $ 


05/06/88  F.P.H.  LEO.  DENNIS 

08/26/88  PHONE  NO. 636-2652 

07/15/89  100.0  106.2 


F 57-2(8)10 
RAYNESFORD  - GEYSER 


PLANT  MIX  BITUMINOUS  SURFACING  SK  CONSTRUCTION,  INC. 
OVERLAY 

11.668  $ 2,218,781  % 2,166,667 


06/07/88  F.P.H.  ENDERSON.  GLEN 

06/20/88  PHONE  NO. 288-3898 

07/20/89  100.0  98.0 


BRF  1-6(8)303  BRIDGE  APPROACHES  INLAND  ASPHALT 

SH  OF  GALATA  (N  FK.WIL.CR.) 

RTF  1-6(11)292 


07/11/88  F.P.H.  GRE60RY,  DOUGLAS 

08/02/88  PHONE  NO. 355-6186 

**09/03/89 


**  ESTIMATED  COMPLETION  DATE  ONLY 


L 


■ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 

DATE : 08/08/89  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  8 

- — — — 'PRTHTCDRTRfiCTOfi flORTT'BEPTT'OF'RIBRQfiyS'PROJT'HfifWGER 


PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

ATOFWF' 

WORK  BEG. 
PRO J. COMP. 

PERCENT' " PERCENT  * T CONST'  * 
PROJECT 

COMPLETE 

'r  cm: 

TIME 

USED 

SALAfA-E.l  W. 

16.079 

t 2,155,009 

$ 2,077,566  $ 

96.4 

100.0 

F 60-2(22)91  U-2 

VARIOUS  LOCATIONS-GREAT  FALLS 

0.000 

SIGNING  & TRAFFIC  SIGNALS 

MONTANA  LINES,  INC 

$ 128,864  $ 139,499  $ 

09/02/88 

10/26/88 

05/24/89 

F.P.H.  SMITH,  WALT 

PHONE  NO. 727-4350 

100.0 

34.9 

IR  0008(15) 

REST  AREA  REHABILITATION 

WILLIAMS  BROTHERS  CONSTRUCTION 

09/02/88 

F.P.M.  STEEN,  GARY 

REST  AREAS-D1STRICT  13 

DEARBORN  REST  AREA-NORTHBOUND 

0.000 

1 377,774  t 426,732  % 

10/11/88 

*♦08/15/89 

PHONE  NO. 727-4350 

98.0 

BY  06/15/89 

RS  255-1(1)0 

PLANT  HU  SURFACING  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

10/07/88 

F.P.M.  6RES0RY,  DOUGLAS 

RUDYARD-NORTH 

5.300 

♦ 990,552  $ 868,668  $ 

04/10/89 

**10/07/89 

PHONE  NO. 355-4186 

87.7 

69.6 

HES  4141(50) 

INSTALL  TRAFFIC  SI6NAL 

KALI SPELL  NEON 

11/09/88 

F.P.H.  SMITH,  WALT 

GREAT  FALLS  DISTRICT  SIGNAL  CO 

CONTROLLERS  (STATE  FURNISHED) 

12/13/88 

PHONE  NO. 727-4350 

0.000 

i 13,840  * 12,092  $ 

06/12/89 

100.0 

63.3 

RS  271-1(3)1 

AGGREGATE  SURFACING. 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  ENDERSON,  GLEN 

DRUMHOND-N. (S.SECT. ) 

PLANT  MIX  BITUMINOUS  SURFACING 

05/11/89 

PHONE  NO. 288-3898 

3.450 

AND  SEAL  i COVER  » 

309,984  t 275,548 

$ 

**09/10/89 

88.9 

97.8 

SMP  1899(88) 

CRUSH  i STOCKPILE 

KONITZ  CONTRACTING,  INC. 

11/09/88 

F.P.H.  WICKHAN.  TERRY 

CRUSH  AND  STOCKPILE  - GT. FALLS 

01/30/89 

PHONE  NO. 278-7931 

0.000 

$ 

444,730  $ 454,994 

♦ 

07/25/89 

100.0 

BY  06/30/89 

IR  15-6(26)301 

PLANT  MIX  BITUMINOUS 

GLENN  REHBEIN  EXCAVATING, 

INC. 

12/13/88 

F.P.M.  SMITH,  WALT 

POWER  - N.&  S. 

SURFACE  OVERLAY 

03/30/89 

PHONE  NO. 727-4350 

7.750 

$ 

2,172,660  $ 1,016,335 

$ 

**09/15/89 

46.8 

60.0 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 
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MONTANA  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 

DATE : 09/08/89  ***  6REAT  FALLS  DISTRICT  *♦* 

PRIHE'CORTRfiCTOR' 


PAGE  NO:  9 

hort:'dept:"of‘higr()A7S‘proj:'rarager 

AMD'DATr"PERCERT"PERCERrTCBRSTVrCGR'n 

PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION  AWARD  AMT.  PAYMENTS  PROJ.COHP.  COMPLETE  USED 


RT  37(10) 

PLANT  MIX  BITUMINOUS  ONERLAY 

MARVIN  A.  REHBEIN 

CONRAD-N 

AND  SEAL  i COVER 

RT  37(11) 

DUTTON-N  (EAST  FRONTAGE  RD.) 
RTF  9-1(3)21 

BOWMANS  CORNER-CHOTEAU 

RTF  21-1(3)0 

MIDWAY  ROAD  INTER.  - CONRAD 

66.100 

$ 1,986,566  $ ! 

03/31/89  F.P.H.  RICKMAN.  TERRY 

06/22/89  PHONE  NO. 278-7931 

**09/01/89  BY  09/01/89 


39.1 


HES  99-1(5)12 

SLOPE  FLATTENING  6 SIGNING 

BARBER  EXCAVATING 

2 MI.W.  OF  VALIER 

0.000 

$ 18,889  $ 

03/31/89  F.P.H.  WICKHAN,  TERRY 

05/11/89  PHONE  NO. 278-7931 

06/02/89  100.0 


HES  21-1(9)1 
CONRAD  I -CONNECT  I ON 

0.600 


HILDE  CONSTRUCTION  CO., INC. 
19,500  $ 0 $ 


05/01/89  F.P.M.  LEO,  DENNIS 

/ / PHONE  NO. 939-2652 
**11/16/89  0.0  BY  / / 


F 60-2(23)90 

10TH  AVE. SO. -GT. FALLS 


PLANT  MIX  BITUMINOUS  OVERLAY 


UNITED  MAT’LS  OF  GREAT  FALLS 


2.929 


1,129,779  $ 823,193  $ 


05/01/89  F.P.H.  ROBINSON.  FRANK 

06/05/89  PHONE  NO. 727-9350 

**08/15/89  73.2  93.3 


IR  15-7(23)393 
NORTH  OF  CONRAD-N. 

11.070 


PLANT  MIX  BIT.  OVERLAY,  SEAL  & 
COVER 

$ 


HILDE  CONSTRUCTION  CO., INC. 
2,969,036  $ 955,526  $ 


05/01/89  F.P.M.  LEO,  DENNIS 

05/23/89  PHONE  NO. 939-2652 
**11/16/89  18.9 


25.0 


RTF  9-1 (5)0 
BOWMANS  CORNER 


PLANT  MIX  BITUMINOUS  OVERLAY 
AND  SEAL  i COVER 

20.900 


JIM  GILMAN  EXCAVATING  INC. 
1,117,008  $ 0 $ 


06/05/89  F.P.M.  NUGENT,  KEN  (ACT.) 

06/28/89  PHONE  NO. 727-9350 
*♦09/01/89  0.0  BY  09/01/89 


RTF  80-1(5)28 


PLANT  MIX  BITUMINOUS  OVERLAY 


EMPIRE  SAND  AND  6RAVEL  CO., INC 


06/05/89  F.P.M.  ENDERSON,  6LEN 
PHONE  NO. 288-3898 


**  ESTIMATED  COMPLETION  DATE  ONLY 


) 


) 


DATE: 08/0S/89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  07/31/89 
***  6REAT  FALLS  DISTRICT  **♦ 

PAGE  N0:10 

PRIRE'CORTRfiCTOR 

RDRT.‘DEPTr0F'RIGflBA75"PR03:"flARAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BE6. 
PRO J. COMP. 

"PERCERT"PEREERr'VEDNBT'"VCDRT; 
PROJECT  TIME 

COMPLETE  USED 

ffEROfflE-SOOTIT' 

18.200 

'fiRTSEffC'rClNEK 

$ 1,032,316  $ 0 % 

57/22/99 

♦*09/01/89 

0.0  BY  09/01/89 

BRS  396-1(1)9 
SAVOY-N.  6 S. 


PIPES  6 APPROACHES 


COP  CONSTRUCTION  CO. 


0.7S1 


436,996  $ 


07/11/89  F.P.H.  TREFTZ,  60RDAN 

07/31/89  PHONE  NO. 265-6821 
♦*08/18/89  0.0 


BRHrmttrDisTRitrTDmsT — rDrcira:7^'TSEB553Hr'r  7s:r 

ii*-5^RDTOOIl^lCT  *« 


F-BRF-HES  25-1(9)0 

GRADING.  A66RE6ATE  SURFACING, 

EMPIRE  SAND  AND  GRAVEL  CO.. INC 

11/06/87 

F.P.H.  FRIEND.  DAVE 

CIRCLE  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING 

02/17/88 

PHONE  NO. 365-2877 

8.586 

AND  SEAL  l COVER  $ 

5,197,697  i 

5,375,129  $ 

**09/26/89 

98.0 

86.3 

RS  251-2(3)31 

RECONSTRUCTION,  PLANT  MIX 

PRINCE,  INC. 

12/07/87 

F.P.H.  BALDWINJAHES 

DANIELS  CO. LINE-NORTH  6 SOUTH 

BITUMINOUS  OVERLAY 

06/06/88 

PHONE  NO. 787-5701 

6.571 

t 

1,227,966  $ 

1,165,001  $ 

06/22/89 

100.0 

120.2 

RS  256-1(6)26 

PLANT  MIX  BITUMINOUS  OVERLAY, 

CENTURY  PAVING 

INC. 

06/07/88 

F.P.H.  WOLF,  LARRY 

2 MI.  NORTH  OF  BLOOMFIELD  NO. 

BRIDGE  REPLACEMENT  WITH  PIPES 

07/11/88 

PHONE  NO. 685-2883 

6.000 

$ 

870,122  $ 

693.261  * 

07/20/89 

100.0 

89.7 

F-HES  1-10(26)592 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PRINCE,  INC. 

08/08/88 

F.P.H.  NOVAKOVICH,  DUANE 

WOLF  POINT  - EAST 

SEAL  6 COVER  AND  TURNBAYS 

09/08/88 

PHONE  NO. 653-1050 

HES  30-1(1)0 

07/29/89 

PLENTYWOOD  - SOUTHEAST 

11.896 

$ 

1,502,680  1 

1,673,853  $ 

100.0 

71.1 

RS  253-2(6)37 

AGGREGATE  SURFACING  AND 

PRINCE,  INC. 

08/08/8B 

F.P.H.  WOLF.  LARRY 

BR0CKWAY-N.6  S. 

PLANT  MIX  BITUMINOUS  SURFACING 

09/29/88 

PHONE  NO. 685-2883 

9.886 

$ 

1,268,023  » 

1,183,810  $ 

**09/22/89 

93.6 

101.1 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HI6HHAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 

DATE : 08/08/89  ***  6LENDIVE  DISTRICT  ***  PAGE  N0:11 

""PRIfirCONTRACTOR RONTrDEPTrDF'RTGRflfiVS'PROJT'RfiNAGER 

WARD'  DATF ' _ PERCENT' ' PERCENT' " T CONST; "V  CONTi 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PROJ.COHP. 

PROJECT 

COMPLETE 

TIME 

USED 

F-HES  37-3(2)70 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PRINCE,  INC. 

10/07/88 

F.P.H.  STROHMAYER,  DUANE  J. 

7MI.E.0F  ASHLAND-E. 

SEAL  l COVER 

11/18/88 

PHONE  NO. 232-1093 

7.800 

$ 

1,792,549  $ 674,688 

$ 

*•10/07/89 

37.6 

74.7 

RS  261-2(2)26 

A6GRE6ATE  SURFACING  l 

PORTABLE  PAVERS,  INC. 

11/09/88 

F.P.M.  BALDWIN. JAMES 

RICHLAND  CO.LINE-N. 

PLANT  MIX  BITUMINOUS  SURFACING 

06/30/89 

PHONE  NO. 787-5701 

7.415 

t 

1,377,224  $ 422,648 

$ 

**08/18/89 

30.7 

47.4 

IR  96-6(37)218 

PLANT  MIX  BITUMINOUS 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

F.P.H.  FRIEND.  DAVE 

BLENDIVE-EAST 

SURFACING  OVERLAY  l 

03/12/89 

PHONE  NO. 365-2877 

51.000 

OPEN  6RADED  FRICTION  COURSE 

$ 

4,433,646  $ 2,274,139 

$ 

*♦11/15/89 

51.3 

48.3 

M 5008(3) 

6RADE,  6RAVEL  SURFACE, 

CENTURY  PAV1N6  INC. 

12/13/80 

F.P.H.  WOLF,  LARRY 

SAR6ENT  AVE.i  ALLARD  ST.6LEND. 

PLANT  MIX  BITUMINOUS  SURFACING 

04/18/09 

PHONE  NO. 485-2883 

0.376 

$ 

612,803  ( 405,692 

( 

**09/22/89 

66.2 

71.7 

BRS  270-1(1)7 

APPROACHES,  6RADIN6  AND 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

F.P.H.  SCHNEIDT,  JOE 

N.E.OF  ALBION(LITT.HIS.RL) 

AGGREGATE  SURFACING 

03/27/89 

PHONE  NO. 828-4025 

0.417 

$ 

403,279  $ 281,449 

$ 

**09/15/89 

69.8 

63.3 

SMP  1399(88) 

CRUSH  AND  STOCKPILE 

CONFEDERATED  CONTRACTORS, 

INC. 

12/13/88 

F.P.H.  STROHMAYER,  DUANE  J. 

CRUSH  AND  STOCKPILE  - GLENDIVE 

05/11/89 

PHONE  NO. 232- 1093 

0.000 

$ 

185,000  $ 185,477 

$ 

06/15/89 

100.0 

BY  06/30/89 

SMP  5399(88) 

CRUSH  AND  STOCKPILE 

CENTURY  PAVING  INC. 

12/13/88 

F.P.H.  BALDWIN. JAMES 

CRUSH  AND  STOCKPILE  - GLENDIVE 

04/11/89 

PHONE  NO. 787-5701 

0.000 

1 

264,800  $ 264,800 

$ 

06/30/89 

100.0 

BY  06/30/89 

RTF  16-6(6)246 

OIL  MIX  OVERLAY  AND 

MARVIN  A.  REHBEIN 

03/31/89 

F.P.H.  DUROCHER,  DOUGLAS 

PHONE  NO. 228-9478 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 08/ 08/89 


MONTANA  DEPARTMENT  OF  HIBHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  07/31/89 
***  6LENDIVE  DISTRICT  ♦*♦ 

"PRIfiE'CORTRfiCTOR 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

wwRMrrsE — 

RTF  28-8(8)53 
RESERVE-NIS 
RTF  31-1(6)0 
E OF  GLASGOU-N 
RTF  38-1(7)0 
SE  OF  UOLF  POINT-N 
RTF  51-2(8)8 
DAUSON  COUNTY  LINE-NE 


MILEAGE  TYPE  OF  WORK 

SEfirrom 


CONTRACT 
AUARD  AMT. 


CONTRACTOR 

PAYMENTS 


PA6E  NO:  18 

RORTT'DEPTT'OrRIGRflAVS'PROJT'HfiNABER 

AWARD'  DATT " ' PERCENT ' PERCENT  T CURST!  ~ "T  CORT! 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

"wre/s? — 

**09/01/89  BY  09/01/89 


38.600 

$ 

1,880,075  $ 1,087,348  $ 

HES  4141(48)  U-l 

SLOPE  FLATTENING,  CABLE 

WICKENS  CONSTRUCTION,  INC. 

03/31/89 

EAST  OF  MILES  CITY 

GUARDRAIL 

05/09/89 

F 8-1(18)83 

06/88/89 

8.5  Hi.  U.  OF  POWDER  RIVER 

0.100 

% 

177,407  $ 171,516  $ 

BHS  248-6(1)43 

STRUCTURE  REHABILITATION 

MACKIN  CONSTRUCTION  CO 

03/31/89 

W.OF  SCOBEY( BUTTE  CR.) 

STA.  360*13.83 

05/23/89 

0.097 

348*87.5 

% 

839,744  t 116,866  $ 

**09/86/89 

BR  9053(8) 

BRID6E  OVER  MILK  RIVER 

SLETTEN  CONSTRUCTION  CO. 

05/01/89 

MILK  RI.  BR.  N.E.OF  VANDALIA 

BRIDGE  ENDS:  STA.  6*56.50  t 

06/05/89 

0.378 

9*16.50 

$ 

605,984  $ 184,408  $ 

**06/01/90 

F 39-1(17)44 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS,  INC. 

05/01/89 

COLSTRIP  INTERCHANGE-S. 

05/05/89 

6.717 

% 

539,986  $ 497,523  $ 

**08/15/89 

RTF  8-1(11)6 

OIL  MIX  OVERLAY,  SEAL  & COVER 

PORTABLE  PAVERS,  INC. 

05/01/89 

BAKER  INTERCHANGE-E 

06/21/89 

RTF  87-8(7)88 

**09/01/89 

59.7 


100.0 


98.1 


62.8 


100.0 


34.2 


46.7 


BY  09/01/89 


RTF  54-1(8)0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


c. 


DATE: 08/08/89 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

wMTniRHnm?  

RTF  57-5(11)218 
JORDAN-E 
RTF  57-6(4)249 
FLOWING  WELLS-EAST 

44.700 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 

***  6LENDIVE  DISTRICT  ***  PAGE  N0:13 

PRIfrCORTRRCTOR R0RT:'DEPT7"0F"RIGRBA?5"PR0J:"RfiRRGER 

- ■■”MRT)_DRTr''PERi:Eirr-pEPi:Em''rcoRsr.”rn)Rr. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


$ 1,759,157  * 623,799 


35.5 


RS  295-1(6)15 

MINOR  6RADING  AND  GRAVEL 

HILDE  CONSTRUCTION  CO., INC. 

05/01/89 

F.P.M.  FRIEND.  DAVE 
PHONE  NO. 365-2877 

BRUSETT-E.l  W. 

SURFACING 

/ / 

RS  391-1(1)0 

HAXBY  RD.-N.E.  OF  JORDAN 

27.161 

t 1,558,880  $ 8,918  $ 

*♦08/15/89 

0.5 

BRS  938-1(5)36 
BR.-S.OF  GLENTANA 


GRADING  1 AGGREGATE  SURFACING  SHUMAKER  TRUCKING  AND  EXC. 


0.983 


222,209  $ 99,699  $ 


05/01/89  F.P.H.  DUROCHER,  DOUGLAS 

/ / PHONE  NO. 228-9978 

**10/07/89  22.3  80.0 


F 1-9(17)592 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS,  INC. 

06/05/89 

F.P.M.  DUROCHER.  DOUGLAS 
PHONE  NO. 228-9978 

GLASGOW-EAST 

07/12/89 

F 1-9(20)592 

1ST  AVE.N0.-GLAS60W 

9.670 

* 1,275,569  i 0 $ 

**09/10/89 

0.0 

20.0 

F 2-2(5)83 

PLANT  MIX  BITUMINOUS 

PORTABLE  PAVERS,  INC. 

07/11/89 

F.P.M.  SWANSON.  ROBERT  E. 
PHONE  NO. 232-1093 

BAKER-EAST 

SURFACING  OVERLAY  i 

/ / 

12.872 

COLD  MILLIN6 

$ 2,268,323  * 0 $ 

**09/23/89 

0.0 

MM'DlETRTCrTOmST 


vr.i 


**  ESTIMATED  COMPLETION  DATE  ONLY 


c 


o 


) 


) 


DATE : 08/08/89 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 

***  BILLINGS  DISTRICT  ***  PAGE  N0:14 

PRIFTCONTRfiCTOir  HORTTlEPTTlFlIGHBfiVrPROJrHfifWGER 

MRTT  DATE' " " PERCENT  " PERCENT ' Y CONST " ~T  CURT' 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

ANARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


IR  OOOB( 16)  REST  AREA  REHABILITATION 

REST  AREA  UPGRADES-BL6N.DIST. 

FISHER  CONSTRUCTION  CO. 

02/08/88 

04/1B/88 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 252-7329 

0.000 

$ 1,192,802  $ 1,189,799  $ 

07/07/89 

100.0 

IR  90-9(66)473 

PLANT 

MIX  BITUMINOUS  OVERLAY  & 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/06/88 

F.P.M.  CHARLTON, ROBERT  SR. 

BIG  HORN  COUNTY  LINE  - EAST 

PLANT 

MIX  SEAL  COURSE 

08/03/88 

PHONE  NO. 252-8218 

13.063 

$ 

4,232,681  $ 4,157,268  $ 

♦♦09/23/89 

98.0 

90.1 

F 14-5(5)169 
MAIN  ST. -ROUNDUP 
RTF  61-1(6)0 
ROUNDUP-NORTH 


PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO., INC. 

07/11/88 

08/22/88 

**10/07/89 

F.P.M.  SACKS,  RAY 

PHONE  NO. 323-3466 

7.621 

$ 2,377,374  $ 2,330,847  $ 

98.0 

101.8 

RS  236-1(7)0 
HILGER-HINIFRED 


WIDENING.  PLANT  MIX  BITUMINOUS  INLAND  ASPHALT 
OVERLAY,  SEAL  6 COVER 

24.085  $ 2,405,520  $ 2,149,805 


07/11/80  F.P.M.  PASSOU.  ROBERT 

09/02/88  PHONE  NO.53B-0731 
♦*08/15/89  89.4  96.0 


BRS  313-1(6)8  BRIDGE  REPLACEMENT  (WITH  PIPE) 

O-FLOW  DITCH-S.W.  OF  HARDIN  AND  APPROACHES 

0.020 


SALVESON  CONST.  CO. 
253,056  $ 195,490 


07/11/88  F.P.M.  STUDEBAKER,  RAYMOND 

10/13/80  PHONE  NO. 252-7329 

07/12/89  100.0  105.0 


BRF  48-1(7)5  APPROACHES 

BR-5MILES  N.  OF  HARDIN 

0.130 


EDUARD  T.  COPPS  CONST. 
163,582  $ 166,422 


09/02/88  F.P.M.  STUDEBAKER,  RAYMOND 

10/03/88  PHONE  NO. 252-7329 

07/12/89  100.0  90.0 


HES  16-1(26)3  TRAFFIC  CONTROL  DEVICES 

MAIN  6 LOGAN  - BILLINGS  INTERSECTION  OF  MAIN  ST. 

0.000  LOGAN  LANE  - BILLINGS 


MIDLAND  ELECTRIC  CO.  INC. 
77,529  $ 83,790 


09/02/88  F.P.M.  SCHUHAN,  DAVID 

10/17/88  PHONE  N0.245-9B02 

06/29/89  100.0  100.0 


*#  ESTIMATED  COMPLETION  DATE  ONLY 


f 


DATE : 08/08/89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 

--“PBTBrTnnTSKrTnfi — 
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PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

...  AWARD  AMT.  PAYMENTS 

'■■wmnnflTr' 

WORK  BEG. 

HIGHWAYS  PROJ.  MANAGER 
PERCENT  PERCENT  l CDNBTTTEDNT 
PROJECT  time 

IR  90-8(110)463 

BI6  HORN  CO.  LINE-W. 

10.281 

PLANT  Mil  BIT. OVERLAY  l PLANT 
MIX  SEAL  COAT 

EMPIRE  SAND  AND  6RAVEL  CO., INC 
* 2,734,382  $ 2,731,517  $ 

10/07/88 

10/13/88 

**09/22/89 

F.P.M.  CHARLTON, ROBERT 
PHONE  NO. 252-8218 

98.0 

SR. 

54.0 

HES  4141(52) 

BILLINGS  DISTRICT  SIGNAL  CONTR 

0.000 

INSTALL  TRAFFIC  SIGNAL 
CONTROLLERS  (STATE  FURNISHED) 

SCOTT  CONSTRUCTION  INC. 

* 21,590  » 20,764  * 

11/09/88 

05/16/89 

06/08/89 

F.P.M.  SCHUHAN.  DAVID 
PHONE  NO. 245-9802 

100.0 

86.7 

F 4-1(10)29 

BRIDGER  REST  AREA 

0.000 

REST  AREA  REHABILITATION 

OLTROGGE  CONSTRUCTION  INC. 

* 349,390  * 238,056  $ 

12/13/88 

03/06/89 

**08/15/89 

F.P.M.  SLOE.  DAVID  A. 
PHONE  NO. 245-7495 

68.1 

BY  06/15/89 

SMP  3599(88) 

CRUSH  AND  STOCKPILE  - BILLINGS 

0.000 

CRUSH  AND  STOCKPILE 

D-K  RENTALS  AND  CONTRACTING 

* 202,000  $ 201,728  $ 

12/13/88 

02/14/89 

06/14/89 

F.P.M.  OPIE,  BRUCE  E. 
PHONE  NO. 248-3827 

100.0 

BY  06/30/89 

IR  94-1(48)7 

HUNTLEY  - POMPEY'S  PILLAR 

17.000 

PLANT  MIX  BITUMINOUS  SURFACE 

1 PLANT  MIX  SEAL  COURSE 

EMPIRE  SAND  AND  6RAVEL  CO., INC 
* 4,094,823  t 2,893,138  $ 

02/06/89 

02/20/89 

**11/03/89 

F.P.M.  SCHAAK,  RAYMOND 
PHONE  NO. 665-1921 

70.7 

49.2 

HES  4141 (30)U4 

DIVISION  ST. -GRAND  AVE.  BLGS. 

0.000 

LIGHTIN6  l SIGNING 

ACE  ELECTRIC,  INC. 

* 62,197  i 57,645  $ 

02/06/89 

04/12/89 

07/11/89 

UNASSI6NED 

100.0 

34.0 

RTF  61-3(8)67 

8 HI.  E OF  ROY-N 

16.900 

PLANT  MIX  BITUMINOUS  OVERLAY 
AND  SEAL  & COVER 

PORTABLE  PAVERS,  INC. 

* 822,147  I 805,665  t 

03/31/89 

05/02/89 

**09/01/89 

F.P.M.  PASSOW,  ROBERT 
PHONE  NO. 538-8731 

98.0 

BY  09/01/89 

RT  2(8) 

PLANT  MIX  BITUMINOUS  OVERLAY 

MIDLAND  O'LEARY  INC. 

03/31/89 

F.P.M.  OPIE,  BRUCE  E. 

**  ESTIMATED  COMPLETION  DATE  ONLY 


■ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  END INS  07/31/89 


DATE: 08/08/89 

***  BILLINGS  DISTRICT  *♦* 

PAGE  NO: 1 6 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PR03.  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AEARIT  DATE" " ' PEHCEFT  “ PERCENT' ' T CONST' ' ' V COST: 
WORK  BEG.  PROJECT  TIME 

PROJ.COHP.  COMPLETE  USED 

iwronr-n 

RT  49(7) 

REEDPOINT  -E  £ U 

ARU  SEAL  £ CUTER 

19.700 

$ 719,863  * 108,632  $ 

O57Or709 

♦*09/01/89 

15.1 

BY  09/01/89 

BRS  420-1(1)0 
ABSAROKEE-ROSEBUD  CR. 

0.139 

BRIDGE  OVER  ROSEBUD  CREEK 

BR.  ENDS  STA.  16*70.00  £ 
STA.  17+97.00 

$ 

MACK  IN  CONSTRUCTION  CO 

388,395  * 120,700  1 

03/31/89 

05/10/89 

**10/20/89 

F.P.M.  TAYLOR,  DONALD 

PHONE  NO. 252-9735 

31.1 

48.9 

F 72-1(2)0 

BELFRY-SOUTH 

10.400 

MINOR  WIDENING  AND 

PLANT  MIX  SURFACING  OVERLAY 

$ 

MIDLAND  O'LEARY  INC. 

1,594,744  $ 72,228  t 

05/01/89 

06/06/89 

♦*10/01/89 

F.P.M.  SCHUHAN,  DAVID 

PHONE  NO. 245-9802 

4.5 

47.5 

RTF  14-4(10)146 

LAVINA-EAST 

22.400 

PLANT  MIX  BITUMINOUS  OVERLAY 
AND  SEAL  £ COVER 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

1,189,105  t 292,535  $ 

06/05/89 

06/05/89 

**10/15/89 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 248-3827 

24.6 

16.0 

RS  297-1(4)26 

JUDITH  GAP-EAST 

12.071 

PLANT  MIX  BITUMINOUS 

SURFACING  OVERLAY 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

853,625  $ 158,595  $ 

06/05/89 
/ / 

**09/15/89 

F.P.M.  PASSOW,  ROBERT 

PHONE  NO. 538-8731 

18.6 

18.6 

F 66-1(1)8 

HAYS  SLIDE 

0.000 

SLIDE  CORRECTION 

* 

L.A.  CONSTRUCTION 

454,439  $ 0 $ 

07/11/89 
/ / 

♦*11/16/89 

F.P.M.  SACKS,  RAY 

PHONE  NO. 323-3466 

0.0 

M 1008(3) 

BL6 1 S-CENTRAL  AVE.£19TH  ST.W. 

0.000 

TRAFFIC  SIGNALS 

f 

MIDLAND  ELECTRIC  CO.  INC. 

28,999  $ 0 $ 

07/11/89 
/ / 

**10/08/89 

F.P.M.  SLOE.  DAVID  A. 

PHONE  NO. 245-7495 

0.0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/89 
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PRIME-CONTRACTOR 

— H0NT:_DEPT:_0F'RT5RBB73"PR03:~HARB5ER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  ANT.  PAYMENTS 

AWARD"  DATE" " " PERCENT" " PERCENT' " T CONST" " " Y CONTT 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

BICCIRGS'DT5TRICT‘T0TfiCST"" 

* f r7,97^,^?s  f 

™***  STATEWIDE'***""" 

"7r?‘" 

HES  4141(38) 

OVERHEAD  FLASHERS, 

KALI SPELL  NEON 

11/09/88 

UNASSI6NED 

2 L0CATI0NS-DIST.2&3 

SIGNING  AND  RUMBLE  STRIPS 

05/22/89 

0.000 

$ 17,188  $ 17,772  $ 

**10/07/89 

98.0 

HES  4141(54) 

SAFETY  IMPROVEMENTS 

OMO  CONSTRUCTION  INC 

12/13/88 

UNASSIGNED 

15  LOCATIQNS-STATEHIDE 

DISTRICT  2 

04/17/89 

0.000 

% 16,372  $ 15,813  $ 

**09/22/89 

96.6 

sifiTrimrTDmr: r — pn”'v — 3$58srv do- 

***  ***  


TOTfiCSTOff'fiCrPffOJECTgr iI73T773TSS5  i!I5TW7TW7"i 5577 


J 


\J  C>^T7oY 

H3sjl 


luNTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 
CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/59 


OtiKios/ 12/5=_ _C^^r_  <3$. 7 V lOP  *«_*lLSsguLA_DisiRici_ti* 


PAGE  NO:  1 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


TYPE  OP  WORK 


"PRIflE’COBTRflCTOR 

'fl0RT:'D£PT7'0F'flIGIWSY5'FRE7; 

[’MANAGER 

wm  Da” 

FERtEST  mmi  '!,  HfflST. 

rmr, 

CONTRACT  CONTRACTOR 

WORK  3EG. 

PROJECT 

TIME 

AWARD  AMT.  PAYMENTS 

PRDJ.CG*F'. 

COMPLETE 

USED 

NELCON,  INC. 

i 0/02/ 97 

F.P.M.  MARIN,  GARY  R. 

10/22/87 

PHONE  NO. 755-5717 

3,144,413  $ 3,135,096 

i 

07/81/89 

100.0 

66.8 

JIM  GILMAN  EXCAVATING  INC. 

10/02/8? 

i 1/03/87 

F.P.M.  WILLIAMS,  JAMES  R. 
PHONE  NO. 244-5278 

4,609,54?  i 4.855.792 

$ 

**09/83/89 

98.0 

30,0 

C.D.  CONTRACTORS 

02/08/88 

F.P.M.  JOHNSON,  BOB 

03/14/38 

PHONE  NO. 549-6491 

2,772,664  t 2,758.421 

$ 

08/04/89 

100.0 

96.4 

INLAND  ASPHALT 

05/06/88 

F.P.M.  WILLIAMS,  JAMES  R. 

05/23/88 

PHONE  NO. 244-52 ’9 

3,737,726  * 3,658,124 

i 

**10/14/89 

96.6 

98.4 

HILCE  CONSTRUCTION  CO., INC. 

06/07/88 

F.P.M.  CHRISINGER, KENNETH  L 

06/24/88 

PHONE  NO. 844-3808 

8,001,060  $ 6.194,303 

$ 

**11/15/89 

77.4 

92.2 

INTERMOUNTAIN  SLURRY  SEAL 

06/24/88 
/ / 

**03/23/89 

UNASSIGNED 

99,478  $ 0 

$ 

0.0  1 

3Y  / / 

AMERICAN  ASPHALT  INC. 

07/11/88 

F.P.M.  GREEN,  JAMES  L. 

09/23/88 

PHONE  NO. 258-6853 

610,978  1 592,511 

t 

08/33/89 

100.0 

95.1 

WASHINGTON  CONSTRUCTION 

10/07/88 

F.P.M,  MITCHELL,  JIM  ’ 

p 1-1(25)65  L DE  0200(301) 
ELK  HILL  - LYONS  SPRING 


F-BHF-BRF  24-1(25)9 
POTOMAC  - NEST 


IR  90-1(105)15 
HQUSftN  NEIGH  STATION 


F-HES  24-1(28)32 
CLEARWATER  JCT.  - EAST 


F 5-2(28)85 

FLATHEAD  CO.  LINE  - SOUTH 


RTF  1-2(41)120 
U.S.  2 IN  KALI  SPELL 


RTF  6-1(38)75 
PLAINS  URBAN 


RTF-BRF  1-1(31)14 


3.247 


7.090 


0 . 000 


11.344 


GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 


GRADING,  AGGREGATE  SURFACING. 
PLANT  MIX  BITUMINOUS  SURFACING 


HEIGH  STATION 


0.000 


SURFACING  AND  SEAL  i COVER 


PLANT  MIX  BITUMINOUS  SURFACING 


RUT  FILLING  WITH  RALUMAC 
AND  SLURRY  SEAL 


gnHuiNO.  HuuncDH i l sunr hliko, 

PLANT  MIX  BITUMINOUS  SURFACING 
0.702  SEAL  l COVER 


**  ESTIMATED  COMPLETION  DATE  ONLY 


. 


•MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE • 09/ 12 ' 59 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING 
***  MISSOULA  DISTRICT  *** 

08/31/89 

i 

PRIME  CONTRACTOR 

"aOSTT'DEPTT'OF'RISRBfiyn 
PERCEPT'  ’PERCEPT"  TEEN1 
PROJECT 

COMPLETE 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OP  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT,  PAYMENTS 

APART)  BATE 

WORK  BEG, 
PRO J. COMP. 

iw-  -cresr  TdEsr  'secttos  r 

'CANT  MIT  SlWrfllM  'URFAdNS 

If 715798 

P 1-1 <32)23  l DE0201 (802) 

OPEN  GRADED  FRICTION  COURSE 

**07/29/9 1 

TROY  - LIBBY  (E.SECT.) 

RTF  1-1(33)1?  U-l 

TROY  REST  AREA 

15.965 

$ 

20,309,25?  t 9,620,385 

$ 

97.9 

SUP  209? (88) 

CRUSH  i STOCKPILE 

AMERICAN  ASPHALT  INC, 

11/09/88 

F.P.M,  JOHNSON,  BOB 

CRUSH  i STOCKPILE 

li/28/88 

PHONE  NO. 599-6491 

0.000 

$ 

332,000  $ 279,793 

i 

09/01/89 

100.0 

5MP  4599 ( 68  > 

CRUSH  L STOCKPILE 

MCELROY  ?,  MILKEN  INC, 

11/09/88 

F.P.M.  MARIN,  GARY  R. 

CRUSH  S.  STOCKPILE  MISSOULA 

CIS 

09/29/89 

PHONE  NO. 755-5717 

0.000 

* 

179.825  t 169,328 

% 

07/22/89 

100.0 

F 5-4(7)160 

GRADING,  AGGREGATE  SURFACING, 

J.J.  WELCOME  CONST.  CO., 

INC. 

12/13/88 

F.P.M.  PIEDALUE,  EUGENE 

DICKEY  LAKE  - NORTH  i SOUTH 

PLANT  MIS  BITUMINOUS  SURFACING 

02/27/89 

PHONE  NO. 831-2213 

8,719 

■i  OPEN  GRADED  FRICTION  COURSE  $ 

7,062,320  $ 3,202,382 

$ 

**11/15/90 

95.3 

BRF  o-l(28)105 

APPROACHES,  GRADING,  AGGREGATE 

GLENN  REHBEIN  EXCAVATING, 

INC. 

12/13/88 

F.P.M.  GREEN,  JAMES  L. 

N.OF  DIXON (RAVAIS  CREEK) 

SURFACING  i PLANT  Ml) 

03/28/89 

PHONE  NO. 258-6353 

0.113 

BITUMINOUS  SURFACING  $ 

399,697  i 229,395 

$ 

**09/15/90 

65.1 

RTF  7-2(11)83 

PLANT  MIX  BITUMINOUS  OVERLAY 

AMERICAN  ASPHALT  INC. 

02/06/89 

F.P.M.  JOHNSON,  BOB 

LOLQ-MISSOULA 

l OPEN  GRADED  FRICTION  COURSE 

09/03/89 

PHONE  NO. 599-6991 

8 . 200 

$ 

1,216,791  5 1,152,009 

$ 

**09/26/89 

99.7 

RTF  29-1(26)2 

GRADING,  AGGREGATE  SURFACE, 

H1LDE  CONSTRUCTION  CO., INC. 

05/01/89 

F.P.M.  6REEN,  JAMES  L, 

BONNER-NORTHEAST 

PLANT  MIS  BITUMINOUS  SURFACING 

07/19/39 

PHONE  NO. 258-6853 

4,026 

i FLANT  MIS  SEAL  COURSE  % 

3,390.750  i 98,518 

% 

**07/15/90 

2.° 

TIME 

USED 


27.fi 


BY  06/30/89 


BY  06/30/89 


37,5 


88.9 


106.7 


* q p 


*♦  ESTIMATED  COMPLETION  DATE  ONLY 


a 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/89 


DATE: 09/ 1S/39 

♦♦*  MISSOULA  DISTRICT  *** 

PAGE  NO:  3 

PRIME  lGN ? RACTOR 

HURT.  DEPT,  or  HIBBHfiYS  PRO?,  MARfiStP 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT,  PAYMENTS 

DAT t 
WORK  BEG, 
FR'OJ.COMP. 

PMM  FERCM  l CMT,  7,  EM. 
PROJECT  TIME 

COMPLETE  USED 

HES  9191(61) 

5 INTERSECTIONS  NEAR  RONAN 

0.000 

INTERSECTION  LIGHTING 

KALI  SPELL  NEON 

$ 37,685  i 13,953  $ 

05/01/8? 

/ / 

**10/07/89 

F.P.H.  COLYER,  SUSAN  C, 

PHONE  NO. 353-6953 

33.1  93.3 

F-HES  1-3(90)19? 

MARIAS  PASS  RECREATNAL, COMPLEX 

0 M9 

GRADE,  AGGREGATE  SURFACE, 

PLANT  MIX  BITUMINOUS  SURFACE, 
SEAL  l COVER  AND  CONSTRUCT 

CENTURY  COMPANIES,  JV 

i 673,311  1 308,08!  i 

06/05/89 

07/05/89 

**11/10/89 

F.P.M,  TOHBRINK,  DAN 

PHONE  NO. 755-57! 7 

95.3  55.0 

F 1-3(99)125 

SIGNALS  l LIGHTING 

BIG  SKY  PAVING  CO,  INC. 

07/11/89 

F.P.M.  TOHBRINK,  DAN 

US  3 6 RESERVE  DRIVE 

0,000 

$ 96,976  $ 0 $ 

! 1 

**10/08/89 

PHONE  NO. 755-571 7 

0.0 

HES  9191(58) 

SAFETY  SLOPE  FLATTENING  & 

A-l  PAVING,  INC. 

07/19/89 

UNASSIGNED 

3 LOG'S. -NEAR  KALI SPELL 

PLANT  MIX  BITUMINOUS  SURFACING 

0.000  I 

169,963  * 

0 * 

OS/35/8? 

**09/15/89 

0.0 

RTF  5-3(90)79 

RIVERSIDE  CONTRACTING 

08/39/89 

UNASSIGNED 

ELMO-ROLLINS 

/ / 

5.?80 

» 887,966  $ i 

) $ 

**10/09/89 

0.0 

F 1-3(97)81 

PORTABLE  PAVERS,  INC. 

09/05/8? 

F.P.M.  MAPIN,  GARY  R 

McSREBOR  LAKE 

3.500 

$ 1,978,153  $ 0 $ 

/ / 

**10/09/89 

PHONE  NO. 755-57 17 

0.0 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 09 y IE/89 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


E-BRF  13-1(6)56 
NORRIS  HILL 


RTF-BPF  3-2! 15)34 

HELENA  - WEST  (WEST  SECTION’ 


IR  15-2(56)93 
MELROSE-NORTH 


F 96-3(2)92 

15  MI.  NE  OF  WISDOM-NORTHEAST 


RTF-BRF  9-1(13)11 
AVON  - ELLISTON 


F-FH  50-1(8)1 

WEST  YELLOWSTONE  - NORTH 


F 11-1(12)29 
EMIGRANT  REST  AREA 


ER  9020(7! 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/89 

***  BUTTE  DISTRICT  ***  PAGE  NO-  9 

pRIRrc0RTWCT0p  fi0RTT"DEPT;''jF'RIBfl{IfiVS'PR03:'H8SfiSER 


MILEAGE 

TYRE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PROJ.CQMF, 

PROJECT 

COMPLETE 

TIME 

USED 

GRADING.  AGGREGATE  SURFACING. 

HILEE  CONSTRUCTION  CO., INC. 

08/09/87 

F.P.M.  FLYNN,  CLAUDE 

PLANT  MIX  BITUMINOUS  SURFACING 

09/23/87 

PHONE  NO. 999-3229 

9,912 

SEAL  6 COVER 

$ 

5,395,596  i 5,751,908 

$ 

**09/23/89 

98.0 

120.9 

GRADING,  AGGREGATE  SURFACING, 

HARONICK  CONST,  CO.,  INC 

09/09/87 

F.P.M.  BROELL,  IRVIN 

PLANT  MIX  BITUMINOUS  SURFACING 

09/02/97 

PHONE  NO. 999-6333 

5.095 

SEAL  i,  COVER  AND  STRUCTURE 

$ 

3,196,026  1 3,123,562 

$ 

**09/23/89 

97 .? 

103.8 

PLANT  MIT  BITUMINOUS  SURFACE, 

AMERICAN  ASPHALT  INC. 

09/11/88 

F.P.M.  WILLIAMS,  PAUL 

SEAL  l COVER 

05/19/89 

PHONE  NO. 683-6290 

5.707 

* 

1,562,589  i 1,557,617 

t 

07/12/89 

100.0 

107.8 

PLANT  MIT  BITUMINOUS  OVERLAY, 

JIM  GILMAN  ETCAVATING  INC. 

05/06/88 

F.P.M.  WISSINGER,  MARK 

SEAL  t COVER 

07/27/88 

PHONE  NO. 992-6969 

9.199 

$ 

1,129,399  $ 1,192,159 

$ 

**09/23/89 

98.0 

112.9 

GRADING.  AGGREGATE  SURFACING, 

SK  CONSTRUCTION,  INC. 

09/02/88 

F.P.M.  UNASSIGNED 

PLANT  MIT  BITUMINOUS  SURFACING 

10/03/88 

PHONE  NO. 992-6969 

12.000 

$ 

7,390,638  ♦ 5,325,019 

1 

**07/06/90 

72.5 

62.8 

PLANT  MIT  BITUMINOUS  OVERLAY 

H.  K,  CONTRACTORS,  INC. 

09/02/88 

F.P.M.  SAUNDERS, LESLIE 

05/16/89 

RHONE  NO. 696-9961 

7.993 

$ 

1,609,122  * 1,939,092 

1 

**09/26/89 

89.9 

86.2 

REST  AREA  REHABILITATION 

SKINNER  ENTERPRISES 

09/30/88 

F.P.M.  BRANUM,  JERRY 

10/27/83 

PHONE  NO. 222-8199 

0.000 

$ 

652,177  $ 699,899 

$ 

07/19/89 

100.0 

BY  05/15/89 

GRADE  & AGGREGATE  SURFACING 

TAMIETTI  CONSTRUCTION  CO. 

11/09/98 

F.P.M.  WIEBE,  HAROLD 

RHONE  NO. 639-57 19 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 


b 3 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/89 


DATE ; )c ; IE/39 

***  BUTTE  DISTRICT  *** 

PAGE 

NO;  5 

"~?RTRE"COSTfifSCTOfl 

"SOHTrDEPTT'OF^ISRS^S'PRDJ' 

nWNBGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYRE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRO J . COMP . 

PERCENT  PEREEHT  1 ECIRT" 
PROJECT 

COMPLETE 

'TCONT 

TIME 

USED 

mr&.  tr:  rmzzm  -rd  rr  - 

0. 151 

$ 

317,169  i 314,152 

$ 

“"T  unm" 

07/27/39 

100.0 

77.8 

F 46-7(1)65 

WISE  RIVER-EAST 

PLANT  MIX  BITUMINOUS  OVERLAY, 
SLOPE  FLATTENING  AND 

3.231  SEAL  6 COVER 

$ 

AMERICAN  ASPHALT  INC, 

673,044  % 664,801 

$ 

11/09/88 

04/05/89 

**09/26/09 

F.P.M.  HISSINGER,  MARK 

PHONE  NO. 492-6464 

98.0 

75.0 

F 14-1(2)1 

TOWNSEND-EAST 

PLANT  MIX  BITUMINOUS  OVERLAY 

5.700 

$ 

GLENN  REHBEIN  EXCAVATING, INC. 

715,373  $ 691,236  $ 

12/13/88 

03/09/89 

08/01/89 

F.P.M.  BROELL,  IRVIN 

PHONE  NO. 444-6338 

100.0 

53.3 

3R  90-3(64)181 

PLANT  MIX  BITUMINOUS  OVERLAY  JIM  GILMAN  EXCAVATING  INC. 

12/13/08 

F.P.M.  ERICKSON,  WALTER 

DEER  LODGE  - N.  1 S. 

1 OPEN  GRADED  FRICTION  COURSE 

03/15/89 

PHONE  NO. 563-8255 

8,200  $ 1,268,075  $ 1,176,003  $ 

♦*10/20/89 

92.7 

87.0 

SMP  199(38)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

D-K  RENTALS  AND  CONTRACTING 

12/13/88 

05/26/89 

F.P.M.  WILLIAMS,  PAUL 
PHONE  NO. 683-6290 

0.000 

% 209,100  ♦ 212,346  $ 

07/26/89 

100.0 

BY  06/30/89 

BR  9025(6) 

ROAD  APPROACHES 

TRACY  COWDREY  6 ASSOC. 

02/06/89 

F.P.M,  GILMAN,  ROBERT 

TENMILE  CR. -McHUGH  LANE 

0 ,044 

* 172,606  $ 186,716  $ 

05/15/89 

**09/26/89 

PHONE  NO. 494-3224 

93.0 

98.4 

1R  90-6(49)301 

BOZEMAN-WEST 

CONCRETE  PAVEMENT 
REHABILITATION 

5.941 

COR  CONSTRUCTION  CO. 

$ 1,675,464  * 1,530,142  * 

02/06/89 

04/04/89 

**11/15/89 

F.F.M.  McCORMICK  , THOMAS 
PHONE  NO. 586-5074 

91.3 

73.3 

FT  1 16) 

BARRET1  3 INTERCHANGE-NLS 

RT  lit?) 

PLANT  MIX  BITUMINOUS  LEVELING 

AND  SEAL  K COVER 

MARVIN  A.  REHBEIN 

03/31/89 

06/15/39 

**11/05/39 

P.P.M.  WILLIAMS,  PAUL 

PHONE  NO. 683-6290 

BY  OP/01, 

**  ESTIMATED  COMPLETION  DATE  ONLY 


& 


MONTANA  DEPARTMENT  Or  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/31/89 


DATE : 0?/ 12/89 

***  BUTTE  DISTRICT  *** 

PAGE 

pRTRrc0STRACT0R 

HOHTT~DEPT 

rcrRic-RswrpROj 

PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 
OEdrREOOCORTEECRffflEE 

IR  90-6(50)836 

W,  OF  BOZEMAN  !E  LOC;S.) 

RTF  84-4(5)88 

FOUR  C0RNERS-WE5T 

RTS  805-1(10)6 

LOSAN-BELGRADE 

RTS  888-1(1)0 

JACKSON  INTERCHANGED  I LLDN 

44,600 

TYRE  OF  WORK 

CONTRACT 

award  amt. 

s 1,815,167  $ 

CONTRACTOR 

PAYMENTS 

1,197,155  5 

WJA W DATE" " * PERCENT' " 

WORK  BEG.  PROJECT 
PRO J. COMP,  COMPLETE 

98.0 

m eprr- rcDRST- 

BR  9039(9) 

N.  OP  DEER  LODGE  BR . OVER  C.FK. 

0.416 

BRIDGES  OVER  CLARK  FORK 
l OVERFLOW 

(PRESTRESSED  CONCRETE  BEAMS)  $ 

JIM  GILMAN  EXCAVATING  INC. 

530,106  $ 404,146  1 

05/01/89 

05/30/89 

**06/01/90 

F.P.M.  GILMAN,  ROBERT 
PHONE  NO. 494-3384 

77,7 

M-BRM  1816(3) 

ELIZABETH  WARREN  AVE. -BUTTE 

1.103 

GRADING,  AGGREGATE  SURFACING 

AND  PLANT  MIX  BITUMINOUS 

SURFACING  * 

JIM  GILMAN  EXCAVATING  INC. 

975,977  $ 318,395  $ 

06/05/89 

07/10/89 

**11/16/89 

F.P.M.  FLYNN,  CLAUDE 
PHONE  NO. 494-3834 

33,0 

M 5807(6) 

CEDAR  ST, -HELENA 

0.588 

PLANT  MIX  BITUMINOUS  OVERLAY, 
SIGNALS  Sr  SIGNING 

$ 

MARCNICK  CONST.  CO.,  INC 

198,759  $ 168,315  $ 

06/05/89 

07/17/89 

**10/07/89 

F.P.M.  ENGSTEDT,  CARL 
PHONE  NO. 444-6336 

34,7 

BR  90?9<8) 

ENNIS  LAKE-4MI.E.0F  He ALL I3TER 

0.108 

BRIDGE  OVER  MADISON  RIVER 

t 

IDAHO  CONSTRUCTION 

514,358  $ 5,994  t 

07/11/89 

08/11/89 

**10/80/89 

F.P.M.  WIEBE,  HAROLD 
PHONE  NO. 684-5714 

1 3 

i » !_ 

F 19-1(9)10 

WEST  VALLEY  HI. -ANACONDA 

6.699 

BRID6E  OVER  WARM  SPRINGS  CREEK 
OVERLAY  i WIDENING 

$ 

JIM  GILMAN  EXCAVATING  INC. 

1,493,593  $ 0 i 

07/11/89 

08/84/89 

**10/83/89 

F.P.M.  ERICKSON,  WALTER 
PHONE  NO. 563-8855 

0.0 

IR  90-7(56)353 

ROCK  OVERHANG  FEMOVAL 

ABCQN  INC. 

07/11/89 

UN ASSIGNED 

.NO;  6 

MANAGER 

return 

TIME 

USED 


45.0 


A3. 3 


60.0 


*♦  ESTIMATED  COMPLETION  DATE  QNLV 


..  ' ;■  r - - 
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DATE: :=-lE/39 


MONTANA  DEPARTMENT  OF  HIS  MAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/81/89 
***  BUTTE  DISTRICT  *** 

PRIHE'CORTRRCTDR 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

rRrjTroF'spRweiyffE 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT, 

CONTRACTOR 

PAYMENTS 

MPD'DATF' 
WORK  BEG. 
PRO J. COMP. 

0.000 

$ 

418,473 

$ 0 1 

**10/08-89 

M ISO?’ 6) 

CONTINENTAL  drive-butte 

WIDEN  21 A , 5 FT. 

BRIDGE  OVER 

JIM  GILMAN  EXCAVATING  INC. 

07/11/89 

08/01/89 

**11/05/89 

1.227 

MONTANA  WESTERN  R.R. 

$ 

758,198 

i I"3,877  $ 

RTF  41-1(6)0 

AVON-NORTH 

11.700 

PLANT  MIX  BITUMINOUS 
SURFACING  OVERLAY 

RIVERSIDE  C 

CONTRACTING 

08/08/89 

$ 

959,263 

$ 1B3.7A9  $ 

*♦05/25/90 

RS  All-1 (3)0 

(2  BRIDGES) 

08/08/89 

08/81/89 

SrRINGHiLL  road 

6.300 

78.00  FT  BRIDGE  OVER 

EAST  GALLATIN  RIVER 

$ 

2,938,801 

$ 95,273  $ 

**08/03/90 

EACF  2A-2(8)A3 

OVANDO-EAST 

JIM  GILMAN  EXCAVATING  INC. 

09/05/89 

/ / 

♦*10/09/89 

12.200 

$ 

A , 063 , 748 

$ 0 $ 

PAGE  NCi-  " 

:R0HT7-^EPT:-CF-nTBffl)B7S-PR0J:-HfiRReER 


PROJECT 
-COMPLETE  _ 

0.0 


F.P.M.  WIS3INSER,  MARK 
RHONE  N0.A92-6A6A 
9 


F.P.M.  BROELL,  IRVIN 
PHONE  NO. AAA-6339 
19.2 


3.2 


i .»  » n . utiD  j i lim  . L 

PHONE  NO. AAA-6326 
0.0 


TIME 

USED 


10.0 


5.6 


BBTTE"I>1BTR1ET'TT)T?0: 


'"'*#*_BREST7B[[S"DfSTRfcr*##_ 


'iv.r 


F-RRE-8RF  60-2(19)81 

GREAT  FALLS  - EAST 

RECONSTRUCTION 

5.897  $ 

SLETTEN  CONSTRUCTION  CO. 

9,7A5,9A6  $ 10,003,288  $ 

12/07/87 

02/16/88 

♦*09/23/89 

F.P.M.  ROBINSON,  FRANK 
PHONE  NO. 727-4350 

98.0 

93. A 

RS  338-1(2)6 

NO.  CP  HARLEM-HOSELAND 

PLANT  MIX  BITUMINOUS  SURFACING 

8.817  | 

WICKEN5  CONSTRUCTION,  INC. 

1,367,306  t 1,8A8:986  1 

OA/li/38 

05/31/88 

07/10/89 

F.P.M.  TREFTZ,  SOPDAN 

PHONE  NO, 265-6891 

100.0 

98.3 

**  ESTIMATED  COMPLETION  DATE  ONLY 


c 


p) 


MONTANA  DEPARTMENT  OF  HI6HUAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/89 


DATE s 09/ 15/89  »**  GREAT  FALLS  DISTRICT  ♦*♦  PA3E  NO:  8 

pRIRE-ctJRTfffiCTaR  fKJRT:"DEPT:"DF"RIGHHfi73'PR037"RfiHSBER 

t.™™-  1.7T. — crcrtiiT-"  1 1;  ' riii"  t: 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PRO J . COMP , 

PROJECT 

COMPLETE 

~rmr. 

TIME 

USED 

IR  15-9 (44)380 

KEVIN  INTERCHANGE  - NORTH 

9,517 

PLANT  MIX  BITUMINOUS  SURFACE 
OVERLAY  AND  PLANT  MIX 

SEAL  COURSE 

HILDE  CONSTRUCTION  CO,, INC, 

t 5,537,696  i 5,367,119  i 

05/06/88 

OS/54/88 

07/15/89 

F.P.M.  LEO.  DENNIS 

PHONE  NO. 434-5655 

100.0 

104.5 

P 57-5(9)10 

RAYNESFORD  - GEYSER 

11=468 

PLANT  MIX  BITUMINOUS  SURFACING 
OVERLAY 

SK  CONSTRUCTION,  INC, 

t 2,191,079  $ 5,175,04?  $ 

06/07/88 

06/20/88 

07/50/89 

F.P.M.  ENDERSON,  GLEN 

PHONE  NO. 588-3898 

100.0 

99.0 

BRF  1-4(8)303  BRIDGE  APPROACHES 

INLAND  ASPHALT 

07/11/88 

F.P.M.  GREGORY,  D0U6LAS 

GW  OF  GALATA  (N  FK.HIL.CR.) 

08/05/08 

PHONE  NO. 565-6851 

RTF  1-4(11)595 

*♦11/05/89 

GALATA-E.i  W, 

16.074 

$ 5,155,009  $ 5,077,566  $ 

96.4 

100.0 

IR  0008(15) 

REST  AREAS-DISTR1CT  #3 

0.000 

REST  AREA  REHABILITATION 
DEARBORN  REST  AREA-NORTHBOUND 

WILLIAMS  BROTHERS  CONSTRUCTION 

$ 377,774  $ 457,539  $ 

09/02/88 

10/11/89 

**10/14/89 

F.P.M.  STEEN,  GARY 

PHONE  NO. 757-4350 

99.0  BY  06/15/89 

RS  255-1(1)0 

RUDYARD-NORTH 

5.300 

PLANT  MIX  SURFACING  OVERLAY 

6LENN  REHBEIN  EXCAVAT I NS , I NC , 

* 990,552  * 920,292  » 

10/07/88 

04/10/89 

09/07/89 

F.P.M.  GRE60RY,  DOUGLAS 

PHONE  NO, 565-6821 

100.0  93.7 

HES  4141(50! 

INSTALL  TRAFFIC  SIGNAL 

KALI  SPELL  NEON 

11/09/88 

F.P.M.  SMITH,  WALT 

GREAT  FALLS  DISTRICT  SIGNAL  CO 

CONTROLLERS  (STATE  FURNISHED) 

12/13/88 

PHONE  NO. 727-4350 

0.000 

$ 13,840  $ 

12,092  $ 

06/12/89 

100.0 

63.3 

RS  271-1(3)1 

AGGREGATE 

SURFACING. 

BITUMINOUS  SURFACING 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  ENDERSON,  GLEN 

DRUMMOND-N . (S.SECT. ) 

PLANT  MIX 

05/11/89 

PHONE  NO. 288-3998 

3,450  AND  SP At  { 

> COVER  * 

309,904  $ 279,319  $ 

08/09/89 

100.0 

97 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


> 


Q£TE:09/!2/S3 


PROJECT  NUMBER  HI  LEASE 

PROJECT  _DES  IGNAT  I_0N 


MONTANA  DEPARTMENT  OP  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  POP  PERIOD  ENDING  08/31/89 

♦**  RPEAT  PALLS  DISTRICT  ***  PAGE  NO:  9 

wM-mmzm  bort:'dept;"of‘rtsrbh95'proi:"msmer 

W7r  - - ?!raT-  - prprFRT'  ‘ r c jRsr,  - - r cost: 

TV PE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TINE 

AWARD  AMT,  PAYMENTS  _ PROJ.COHP.  COMPLETE  USED 


SMP  1899(88;  CRUSH  1 STOCKPILE 

CRUSH  AND  STOCKPILE  - ST. FALLS 

0.000 


KONITZ  CONTRACTING,  INC. 
AAA, 730  $ 573, 85A  $ 


11/09/88  F.P.M.  HICKMAN,  TERRY 

01/30/89  PHONE  NO. 278-7931 

07/25/89  100.0  BY  06/30/89 


IP  15-6(26)301 
POWER  - N,’  S. 


PLANT  Ml/  BITUMINOUS 
SURFACE  OVERLAY 


GLENN  PEHBE1N  EXCAVATING, INC. 

2;17?,660  $ 1,919=766  $ 


12/13/88  F.P.M.  SMITH.  HALT 

03/30/89  PHONE  HQ.727-A250 
**09/15/89  BA. A 


B8.9 


RT  37(10) 

CONRAD-N 
RT  37(11) 

DUTTON-N  (EAST  FRONTAGE  RD.) 

RTF  9-1(3)21 
BOWMANS  CORNER-CHOTEAU 
RTF  21-1(3)0 

MIDHAY  ROAD  INTER.  - CONRAD 

66.100  $ 1 ,A86,566  $ 1,A51,39?  * 


PLANT  MIX  BITUMINOUS  ONERLAY  MARVIN  A.  REHBEIN 
AND  SEAL  & COVER 


03/31/89  F.P.M.  HICKMAN,  TERRY 

06/22/89  PHONE  NO. 278*7931 

**11/05/89  BY  09/01/89 


97.6 


HES  21-1 (A) I 
CONRAD  I -CONNECT  I ON 

0.600 


HILDE  CONSTRUCTION  CO., INC. 
$ 19,500  $ 0 $ 


05/01/89  F.P.M.  LEO,  DENNIS 

/ / PHONE  NO.AjA-2652 
**11/16/89  0.0  BY  / / 


F 60-2(23)90 

PLANT  MIX  BITUMINOUS  OVERLAY 

UNITED  MAT'LS  Of  GREAT  FALLS 

05/01/09 

F.P.M.  ROBINSON,  FRANK 

10TH  AVE. 50. -GT. FALLS 

2.92A 

$ 1.12A, 77A  $ 913, A25  i 

06/05/89 
**10/1 4/89 

PHONE  ND.727-A350 

81.2 

68.3 

IR  1 5-7 (23 ) 3A3 

PLANT  MIX  BIT.  OVERLAY,  SEAL  & 

HILDE  CONSTRUCTION  CO., INC. 

05/01/89 

F.P.M.  LEO.  DENNIS 

NORTH  OF  CONRAD-N. 

COVER 

05/23/89 

PHONE  NO. A3A-2652 

11.070  $ 

2,469,036  $ A75.82!  $ 

**11/16/89 

19.3 

A7.0 

RT*  9-1  5)0 

PLANT  MIX  BITUMINOUS  OVERLAY 

JIM  GILMAN  EXCAVATING  INC. 

06/05/39 

-\P,.M,  NUGENT,  KEN  (ACT. 
PHONE  NO. 727-4350 

* ESTIMATED  COMPLETION  DATE  GNl7 


DAIE;Q?/!P/8? 


PROJECT  NUMBER 

PROJECT  DESIGNATION 

ramffirraffffii? 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  -OR  PERIOD  ENDING  08/31/8? 
♦♦♦  GREAT  FALLS  DISTRICT  #*♦ 
PRTRrCORTRA'TOR 


MILEAGE  TYPE  OF  wORr  CONTRACT  CONTRACTOR 

AWARD  A«T.  PAYMENTS 

isfflj'SEfirrravER 

SO. 900  i 1 , 117,008  $ 568.144  $ 


PAGE  NOjIO 

HQf|T:-jjEpT:-Cp-f1IGPW?5-p(!0j;-!,BWeER 

■ mw  DATA'"- PERCENT'  " ' CKTC  * ‘ r TWT 

WORK  BES.  PROJECT  TINE 

PROJ.COMF.  COMPLETE  USED 

**11/05/89  50.3  BY  09/01/89 


RTF  80-1(5)88 
GERALDINE-SOUTH 


PLANT  MIX  BITUMINOUS  OVERLAY  EMPIRE  SAND  AND  GRAVEL  CO.. INC 
AND  SEAL  l COVER 

13.800  t 1.038.316  i 634.343  $ 


06/05/89  F.P.M.  ENDERSON.  GLEN 

07/88/89  PHONE  NO. 838-3898 

**11/05/89  61.5  BY  09/01/99 


BRS  396-1(1)9 
3AVDY-N.  I S. 


FIFES  & APPROACHES 


0.781 


COP  CONSTRUCTION  CO. 
436,996  $ 81,494 


07/11/89  F.F.M.  TREFTZ,  GORDAN 

07/31/89  PHONE  NO. £65-6881 
**10/80/89  4.9  5.6 


RTF-BRF  84-1(89)83 
GREENOUGH  HILL-NORTH 

3.936 


844.0  FT  BRIDGE  OVEP  BLACKFOOT 
RIVER 

(BRF  FUNDS)  $ 


NELCON,  INC. 

3,686.080  $ 0 $ 


08/08/89  F.P.M.  STEEN,  GARY 

08/88/89  PHONE  NO. 787-4350 
**08/31/90  0.0 


HES  1-6(18)387 
EAST  OF  HAVRE 
HES  1-7(10)485 
EAST  OF  HARLEM 


SAFTY  IMPROVEMENTS  - 

ONE  WAY  SIGN  AND  CONST.  INC. 

08/08/89 

UNASSIGNED 

CABLE  GUARDRAIL 

/ / 

**10/27/89 

0.000 

$ 42,273  i 0 i 

0.0 

IR  15-7(84)388 

BRADY -N.S.  (SOUTHBOUND  LANE! 

11.565 


EMPIRE  SAND  AND  GRAVEL  CO.. INC 
$ 2,297,685  $ 0 $ 


08/24/89  UNASSISNED 
/ / 

**10/09/89  0.0 


*♦  ESTIMATED  COMPLETION  DATE  ONLY 


i) 

J 

J 

DATE i 09/ i E/89 

MONTANA  BEPAR’MEN"  OF  HIGHWAYS 
CONSTRUE" ION  BUREAU 
CONSTRUCTION  REPORT  FOR  PERIOD  ENDING 
*♦*  SLENDIVE  DISTRICT  ♦** 

08/31/89 

:A,j3 

NO : 1 1 

PRIME  CORTSSCTOR 

flQST:*BEPT:~0F_flI5R«fi?5”FP03: 

:‘mraber 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

COMPACT  CONTRACTOR 

AWARD  AVT.  -AVHENTS 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

' ■ zimw  ' PERCENT*  • r iDTiETI  * ' 

PROJECT 

complete 

tcdrt: 

TIME 

USED 

F-BRF-HES  25-119)0 

CIRCLE  - NORTH 

8.586 

GRADING,  AGSRESATE  SURFACING, 
PLANT  ML  BITUMINOUS  SURFACING 
AND  SEAL  l COVER  $ 

EMPIRE  SAND  AND  GRAVEL  CO. , INC 

5.221,390  t 5,330,095  t 

11/06/87 

03/17/88 

03/29/89 

F.F.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

100.0 

90.6 

R9  251-2(3131 

DANIELS  CO, LINE-NORTH  L 30UTH 

6.571 

RECONSTRUCTION,  PLANT  MIX 
BITUMINOUS  OVERLAY 

1 

PRINCE.  INC. 

i.22',,?4-!  i L 145.001 

$ 

12/07/87 

04/06/88 

06/22/89 

F.F.M.  BALDWIN, JAMES 
pHONE  NO. 787-5701 

100.0 

120.2 

DC  Pc/i-1  ( L \ OL 

2 ML  NORTH^GF  BLOOMFIELD  NO. 

6.000 

PLANT  MIX  BITUMINOUS  OVERLAY, 
BRIDGE  REPLACEMENT  WITH  PIPES 

$ 

CENTURY  PAVING  INC. 

870.122  $ 697,766 

$ 

06/07/88 

07/11/88 

07/20/89 

F.F.M.  WOLF,  LARRY 

PHONE  NO. 485-2883 

100.0 

89.7 

F-HES  1-10(24)592 

WOLF  POINT  - EAST 

HES  30-1(1)0 

PLENTYWOOD  - SOUTHEAST 

11.896 

PLANT  MIX  BITUMINOUS  OVERLAY, 

SEAL  i COVER  AND  TURNBAYS 

$ 

PRINCE,  INC. 

1,502,460  $ 1,484,520 

$ 

08/08/88 

09/08/88 

07/29/89 

F.F.M.  NOVAKOVICH,  DUANE 
PHONE  NO. 653-1050' 

100.0 

71.1 

RS  253-2(4)37 

BROCKUAY-N.&  S. 

9.884 

AGGREGATE  SURFACING  AND 

PLANT  MIX  BITUMINOUS  SURFACING 

t 

PRINCE,  INC. 

1.268,023  * 1 ,287,  BBS 

$ 

08/08/83 

09/29/88 

**09/22/89 

F.F.M.  WOLF.  LARRY 

PHONE  NO. 485-2883 

98.0 

105.6 

F-HES  37-3(2)70 

7HI.E.0F  ASHLAND-E. 

7.300 

PLANT  MIX  BITUMINOUS  OVERLAY, 

SEAL  & COVER 

* 

PRINCE,  INC. 

1,792,549  * 824,240 

$ 

10/07/88 

11/18/88 

**10/07/89 

F.P.M.  STROHHAYER,  DUANE  J. 
PHONE  NO. 232-1093 

46.0 

100.0 

RS  261-2(2)26 

RICHLAND  CO.LINE-N. 

7.415 

AGGREGATE  SURFACING  i 

PLANT  Mg  BITUMINOUS  SURFACING 

$ 

PORTABLE  PAVERS,  INC. 

!, 277,524  > 627,056 

$ 

11/09/88 

06/30/89 

**10/20/89 

F.P.M.  BALDWIN, JAMES 

PHONE  NO. 787-5^01 

45.5 

73.7 

**  ESTIMATED  COMPLETION  CATE  ONLY 


. 


DATE: 09/ 12/ 89 


PROJECT  NUMBER  HILEASE 

MJtCT.DESLSNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/89 

***  SLENDIYE  DISTRICT  ***  PAGF  ND:1P 

Pf5IRE''0fim5C*nq  HOSTT'KPTT'DF'RTEflBfiVS'PROJrRfiRBBEP 

mw  - vixrtjir  - r mu:  ~~v  curt: 

TYPE  OF  HORN  CONTRACT  CONTRACTOR  WORK  BEG,  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  COMPLETE  USED 


1R.  99-6(37)218 
GLENDIVE-EAST 


PLANT  HI X BITUMINOUS  3LETTEN  CONSTRUCTION  CO. 

SURFACING  OVERLAY  1 

51.000  OPEN  GRADED  FRICTION  COURSE  i 9,968.196  $ 3,396.565  $ 


12/13/88  F.P.M,  FRIEND,  DAVE 

03/12/89  PHONE  NO. 365-2877 
**11/15/89  79.9 


63.3 


M 5008(35 

SARGENT  AVE.&  ALLARD  ST.GLEND. 

0.376 


GRADE,  GRAVEL  SURFACE. 

PLANT' MIX  BITUMINOUS  SURFACING 

$ 


CENTURY  PAVING  INC. 

612,803  $ 605,168  $ 


12/13/88  F.P.M,  WOLF,  LARRY 

09/18/09  PHONE  NO. 935-2883 
**09/22/89  98,0 


101,7 


BRS  270-1(1)7  APPROACHES.  GRADING  AND 

N.E.OF  ALBIONiLITT.MIS.RI. ) AGGREGATE  SURFACING 

0.917 


SLETTEN  CONSTRUCTION  CO. 
905,998  $ 399.588 


12/13/88  F.P.M.  SCHNEIDT,  JOE 

03/27/69  PHONE  NO. 328-9025 

**09/15/89  85.0  99.9 


SMP  1399(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - GLENDIVE 

0.000 


CONFEDERATED  CONTRACTORS,  INC. 
185,000  $ 185,977  $ 


12/13/88  F.P.M.  STROHMAYER,  DUANE  J. 

05/11/89  PHGNE  NO. 232-1093' 

06/15/89  100.0  BY  06/30/89 


SMP  5399(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - GLENDIVE 

0.000 


CENTURY  PAVING  INC. 
269,800  i 269,800 


12/13/88  UNAS5IGNED 
09/11/89 

06/30/69  100.0  BY  06/30/89 


RTF  19-6(9)296  OIL  MIX  OVERLAY  AND 

VANANDA-NW  6 SE  SEAL  & COVER 

RTF  22-2(8)53 

RESERVE-NIS 

RTF  31-1(610 

E Oc  SLAS60W-N 

RTF  32-1(7)0 

SE  OF  WOLF  P01NT-N 

RTF  51-2(2)8 

DAWSON  COUNTY  LINE-NE 

38,600 


MARVIN  A.  PEH8EIN 


03/31/89  F.P.M.  DUROCHER,  DOUGLAS 

09/18/89  PHONE  NO. 228-9973 

**11/05/69  BY  09/01/89 


1,820,075  $ 1,728,635  $ 


95.0 


*♦  ESTIMATED  COMPLETION  CATE  ONLY 


, 


DAIE:0?/ic/8? 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  RQR  PERIOD  ENDING  08/31 /SR 

*♦*  GLENDIVE  [ ISTRICT  t«  c AGE  NO: 13 

FRIRE-CCRT^lTHF  R0RTT'BEPTrCF"R!SRfl8?S‘P*i3r95RA5ER 

IlfiTF- - mmr  - - r njHsr.-  ■ r mr. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  ANT . PAYMENTS  FROJ.COMP.  COMPLETE  USED 


HE5  41 4!(4£)  Ui  SLOPE  FLATTENING,  CABLE  WICKERS  CONSTRUCTION,  INC. 

EAST  OF  MILES  CITY  GUARDRAIL 

F £-1(12)23 

3.5  Mi.  U.  OF  POWDER  RIVER 

0.100  * 177,407  t 171.516  $ 


03/31/89  F.P.M.  STEWART,  DONALD 

05/09/39  PHONE  NO. 232-1092 

06/28/89 


100.0 


62.8 


BH8  248-6(1)43  STRUCTURE  REHABILITATION  HACK  IN  CONSTRUCTION  CO 

W . OF  5C0BEY ( BUTTE  CR.)  ST A.  360+13.83 

0.097  348+87.5  I 246,932  t 190,590  $ 


03/31/89  F.P.M.  BACON  .DAVID  Ui . (ACT' 

05/23/89  PHONE  NO. 653-1050 

08/22/89  100.0  62.5 


BR  9053(8)  BRIDGE  OVER  MILK  RIVER  SLETTEN  CONSTRUCTION  CO. 

MILK  RI.  BR.  N.E.OF  VANDAL  I A BRIDGE  ENDS:  STA.  6+56.50  l 

0.378  9+16.50  $ 605,924  $ 208,630 


05/01/89  F.P.M,  GUALE,  KENNETH 

06/05/89  PHONE  NO. 365-2877 
*+06/01/90  34.4  54.2 


F 39-1(17)44  PLANT  MIX  BITUMINOUS  OVERLAY  PORTABLE  PAVERS,  INC. 

COLSTRIP  INTERCHANGE'S. 

6.717  $ 539,986  * 497,523 


05/01/89  F.P.H.  STEWART,  DONALD 

05/05/09  PHONE  NO. 232-1093 

08/28/89  100.0  80.0 


RTF  8-1(11)6  OIL  MIX  OVERLAY,  SEAL  & COVER  PORTABLE  PAVERS,  INC. 

BAKER  INTERCHANGE-E 

RTF  27-2(7)22 

BAKER-SOUTH 

RTF  54-1(2)0 

WYOMING  LINE-NORTH 

RTF  57-5(11)212 

JORDAN-E 

RTF  57-6(4)249 

FLOWING  WELLS-EAST 

44.700  $ 1,759,157  $ 1,680,078 


05/01/89  F.P.M.  STEWART,  DONALD 

06/21/89  PHONE  NQ.232-1093 

**11/05/89  BY  09/01/89 


95.5 


RS  245-1(6)15 
BRUSETT-E.u-  W. 
RS  341-1(1)0 


MINOR  GRADING  AND  GRAVEL  HILDE  CONSTRUCTION  CO., INC. 

SURFACING 


05/01/89  F.P.M.  FRIEND,  DAVE 
08/01/39  PHONE  NO. 365-2877 
**10/14/89 


**  ESTIMATED  COMPLETION  DATE  ONLY 


, 


MIE:0?/ia/8? 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

Msraoirr-xErTrMiM 

27.161 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08 '31 '8° 

**■*  GLENDIVE  DISTRICT  ***  PAGE  NO:  1 A 

p*M  CORTRhCTOR  RORTT'DEPTT'OFlIGRHfiYS'PROJT'RfiMGER 

TYPE  OP  WORE  CONTRACT  CONTRACTOR  WORT  BEG.  PROJECT  TJMF 

AWARD  AMT,  PAYMENTS  PPOJ.CQHP.  COMPLETE  USED 


* 1,556,880  i 8,418  $ 


0.5 


23.3 


BRS  438-1(5)36 
BR.-S.OF  SLENTANA 


GRADING  & AGGREGATE  SURFACING  SHUMAKER  TRUCKING  AND  EXC. 
0.483  i 222,103  $ 200,407  i 


05/01/89  F.P.M.  DUROCHER,  DOUGLAS 

06/27/89  PHONE  NO. 228-9478 

•*10/07/89  90.2  36.9 


F 1-9(17)542 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS, 

INC. 

GLASGOW-EAST 

F 1-9(20)542 

1ST  A VE. NO. -GLASGOW 

4.670 

* 1,275,564  $ 

50,558 

06/05/89  F.P.M.  DUROCHER.  DOUGLAS 

07/12/89  PHONE  NO. 228-9478 

**11/10/89 


4.0 


50.3 


F 2-2(5)83 
BAKER-EAST 


PLANT  MIX  BITUMINOUS 
SURFACING  OVERLAY  & 
12.872  COLD  MILLING 


PORTABLE  PAVERS,  INC. 

* 2,268,323  $ 0 * 


07/11/89  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO. 232-1093 

**09/23/89  0.0 


F 57-7(9)306 
LINDSAY-SOUTHEAST 


Plant  mix  bitum  PORTABLE  PAVERS,  INC. 

overlay 

10.30'J  sea]  & cover  * 1,277,0/4  $ 


09/05/89  UNABSIGNED 

/ / 

**10/09/89  0.0 


RS  246-1(5)0 
GLASGOW  - N.W. 


Plant  mix  bitum 
overlay 

4,050  seal  & cover 


JIM  GILMAN  EXCAVATING  INC. 

$ 507,045  $ 0 $ 


09/05/89  UNASSIGNED 

/ / 

**10/09/89  0.0 


*♦  ESTIMATED  COMPLETION  DATE  ONLY 


£ 


J 


A V 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/31 '89 

DATE:  09 / 12/39  **♦  BILL  I NOS  DISTRICT  ***  PAGE  *40:15 


PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AfflffiOaTE* 
WORK  BEG. 
FRO J . COMP , 

PERCENT  B E FCEN7' " T COETC ' ‘ V CDNTC 
PROJECT  TIME 

COMPLETE  USED 

!R  GOOB (16) 

PEST  AREA  UPGRADES-BL6N.DIST. 

REST  AREA  REHABILITATION 

0.000 

FISHER  CONSTRUCTION  CO. 

$ 1, IRE, 802  1 1.189.799  $ 

02/08/88 

04/18/88 

07/07/89 

F.F.M.  STUDEBAKER,  RAYMOND 

PHONE  NO. 852-7389 

100.0 

IF:  90-9166)473 

PLANT  MIX 

BITUMINOUS  OVERLAY  & 

EMPIRE  SAND  AND  GPfiVEL  CO., INC 

05/06/88 

F.P.M.  CHARLTON, ROBERT  SR. 

BIS  HORN  COUNTY  LINE  - EAST 

PLANT  MIX 

SEAL  COURSE 

08/03/88 

PHONE  N0.967-2464 

i O Ol-O 
i j • you 

t 

4,232,681  * 4,196.880  $ 

07/21/89 

100.0 

90.1 

F 14-5(5)169 

PLANT  MIX  BITUMINOUS  OVERLAY  HILDE  CONSTRUCTION  CO., INC. 

07/11/88 

F.F.M.  SACKS,  RAY 

MAIN  ST. -ROUNDUP 

08/22/88 

PHONE  NO. 323-3466 

RTF  61-1(6)0 
ROUNDUP-NORTH 

7.621  $ 2,377,374  i 2,371,977  $ 

**10/07/89 

98.0 

103.6 

RS  236-1(7)0 

WIDENING, 

, PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

07/11/98 

F.P.M.  PASSOW,  ROBERT 

HILSER-WINIFRED 

OVERLAY, 

SEAL  i COVER 

09/02/88 

PHONE  NO. 538-8731 

24.085 

i 

2,446,591  $ 2,315,824  $ 

**10/14/89 

94.7 

99.2 

ERS  313-1(6)8 

BRIDGE  REPLACEMENT  (WITH  PIPE) 

SALVESON  CONST. 

CO. 

07/l 1/88 

F.P.M.  STUDEBAKER,  RAYMOND 

O-FLOW  DITCH-S.U.  OF  HARDIN 

AND  APPROACHES 

0.020  i 

294,756  i 

236.690  $ 

10/13/88 

07/12/89 

PHONE  NO. 252-7329 

100.0 

105.0 

ERF  48-1(7)5 

BR-5MILES  N.  OF  HARDIN 

0.130 

APPROACHES 

EDWARD  T.  CORPS  CONST. 

i 163,582  $ 166,439  $ 

09/02/88 

10/03/88 

07/12/89 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO. 252-7329 

100.0 

90.0 

HES  16-1(26)3 

MAIN  i LOGAN  - BILLINGS 

0.000 

TRAFFIC  CONTROL  DEVICES 
INTERSECTION  OF  MAIN  ST.  L 
LOGAN  LANE  - BILLINGS 

MIDLAND  ELECTRIC  CO.  INC. 

i 87,098  $ 83,790  * 

09/02/88 

10/17/88 

06/29/89 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 664-3325 

100.0 

97.9 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAY'S 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/89 


DATE:09/ 12/ 3- 

BILLINGS  DISTRICT  **» 

PAGE  NO: 16 

PRTHE  CONTRACTOR 

'RSHT:"5=FT;'Of"fiIEFBB75"PR03T"HBWGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  NORM 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

ARfiRD  I'M 
WORK  BEG. 
PRO J. COMP. 

* ■ 'rimw  ' FEFIEWT”  'TEUH5T7'  T FONTC 
PROJECT  TIME 

COMPLETE  USED 

IR  90-8(110)963 

BIG  HORN  CO.  LINE-H. 

10.281 

PLANT  MIX  BIT. OVERLAY  i PLANT 
MIX  SEAL  COAT 

EMPIRE  SAND  AND  GRAVEL  CD. , INC 

i 2,739,382  $ 2,793,108  $ 

10/07/88 

10/13/88 

07/20/89 

F.F'.M.  CHARLTON, ROBERT  SR. 

PHONE  NO. 967-3469 

100.0  54.0 

P 4-1(10)29 

BRID5ER  REST  AREA 

0 . 000 

REST  AREA  REHABILITATION 

OLTROGGE  CONSTRUCTION  INC. 

i 365,620  t 335,760  1 

12/13/88 

03/06/89 

**10/19/89 

F.P.M,  SLOE,  DAVID  A. 

PHONE  NO. 345-7495 

3!,8 

SUP  3599(88)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - BILLINGS 

D-K  RENTALS  AND  CONTRACTING 

12/13/88 

02/14/89 

F.P.M.  OPIE.  BRUCE  E. 
RHONE  NO. 248-3927 

0.000 

$ 202.000  $ 201,728  $ 

06/14/89 

100.0 

BY  06/30/89 

IR  94-1(48)7 

PLANT  MIX  BITUMINOUS  SURFACE  EMPIRE  SAND  AND  GRAVEL  CO., INC 

02/06/89 

F.P.M.  SCHAAK,  RAYMOND 
PHONE  NO. 592-3555 

HUNTLEY  - POMPEY ! S PILLAR 

t.  PLANT  MIX  SEAL  COURSE 

02/20/89 

17.000  $ 4,094,823  t 3,962,106  $ 

**11/03/89 

96.8 

70.8 

HES  4141(30!  U4  LIGHTING  i SIGNING 

DIVISION  ST. -GRAND  AVE.  BL6S . 

ACE  ELECTRIC,  INC. 

02/06/89 

04/12/89 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 664-3325 

0.000 

$ 62,197  $ 57,645  $ 

07/11/89 

100.0 

34.0 

RTF  61-3(8)67 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS, 

INC. 

03/31/89 

F.P.M.  PASSON,  ROBERT 

8 MI.  E OP  ROY-N 

AND  SEAL  5-  COVER 

05/02/89 

PHONE  NO. 538-8731 

16.900 

* 828,147  $ 

813.712  $ 

**11/05/89 

98.0 

BY  09/01/89 

RT  2(8) 

PLANT  MIX  BITUMINOUS  OVERLAY  MIDLAND  O'LEARY  INC. 

03/31/89 

F.P.M.  OPIE,  BRUCE  E. 

HARDIN  - U 

AND  SEAL  1 COVER 

05/01/89 

PHONE  NO. 248-3827 

RT  49(7) 

REEDPOINT  -E  6 U 

19.70 

0 i 719,363  $ 634.613  i 

**11/05/89 

88.2 

BY  09/01/89 

**  ESTIMATED  COMPLETION  DATE  ONLY 
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DATE; 09/ 13/99 


PROJECT  NUMBER  MILEAGE 

PROJECT  DE3 [GNAT [ON 


MONTANA  DEPARTMENT  OF  H16HUAY3 
CONSTRUCTION  BUREAU 

CONSTRUCTION  DEPQRT  FOR  PERIOD  ENDING  08/31/89 

***  BILLINGS  DISTRICT  ***  PAGE  N0:17 

p^IRrc0P|TRfiCT0j5  - RDRTT"!5tFT;"OF'RT3RBfi7S‘PROJrflARBGER 

t^tt  - - - p^pcfnt'  ~ r mm: ■ ' rimr. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK.  BEG.  PROJECT  TINE 

AWARD  ANT.  PAYMENTS  PRO J. COUP.  COMPLETE  USED 


BRS  930-1(1)0  BRIDGE  OVER  ROSEBUD  CREEK 

ABSAROKEE-ROSEBUD  CR.  BR.  ENDS  STA,  16+70.00  6 

0.139  STA.  17+97.00 


MACK  I N CONSTRUCTION  CO 
388,395  i 390,680  I 


03/31/89  F.P.R.  TAYLOR,  DONALD 

05/10/89  PHONE  NO. 353-9735 
+*10/30/89  68.0  76.7 


F 73-1(3)0 
BELFRY-SOUTH 


MINOR  WIDENING  AND 

FLANT  MIX  SURFACING  OVERLAY 

10.900 


MIDLAND  O'LEARY  INC. 
1,599,799  t 399,033 


05/01/89  F.P.M.  SCHUHAN,  DAVID 

06/06/89  PHONE  NO, 669-3335 
**10/01/89  19,4 


RTF  19-9(10)196 
LAVINA-EAST 


PLANT  NIX  BITUMINOUS  OVERLAY 
AND  SEAL  l COVER 

33.900 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
I 1,189,105  $ 837,996  1 


06/05/89  F.P.M.  OPIE,  BRUCE  E. 

06/05/89  PHONE  NO. 398-3837 
**10/15/89  ?0.9 


93.7 


RS  397-1(9)86 
JUDITH  GAP-EAST 


PLANT  MIX  BITUMINOUS 
SURFACING  OVERLAY 

13.071 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
867,830  $ 303,986  $ 


06/05/89  F.P.M.  PASSOW,  ROBERT 

06/33/89  PHONE  NO. 538-8731 
**09/15/89  33.9 


99.3 


F 66-1(1)8 
HAYS  SLIDE 


SLIDE  CORRECTION 

0.360 


L.A.  CONSTRUCTION 
$ 959,939  t 0 t 


07/11/89  F.P.M.  SACKS,  RAY 

07/19/89  PHONE  NO. 333-3966 

**11/16/89  0.0 


M 1008(3)  TRAFFIC  SIGNALS 

BLG 1 5-CENTRAL  AVE.U9TH  3T.W. 

0.000 


MIDLAND  ELECTRIC  CO.  INC. 

$ 38,999  $ 9,961  $ 


07/11/99  F.F.M.  SLQE,  DAVID  A. 

08/07/89  PHONE  NO. 395-7995 
**10/08/89  15.9  13.5 


BlLLlNGB' rCSTPlCT  TOTALS!* 


"issr.rm 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/89 
♦♦♦  STATE  WIDE  *** 


PRIflE’ CONTRACTOR 

"R0NTT"DEPT7‘0rHIGRWAYrcR0j' 
PERCENT’ " R EREERfT  ’ T t DRST-; 
PROJECT 

COMPLETE 

I’RRRRSEP 

Timr. 

TIME 

USED 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AWARD  DATE 
WORK  BE3. 
P-OJ.CGMP. 

HES  4141(38) 

OVERHEAD  FLASHERS, 

KALI  SPELL  NEON 

11/09/88 

UNASSIGNED 

2 LOCATIQNS-DIST.Py 

SIGNING  AND  RUMBLE  STRIPS 

05/22/39 

0.000 

$ 17,188 

1 17.772  $ 

06/27/89 

100.0 

100.0 

HES  4141(54) 

SAFETY  IMPROVEMENTS 

OMO  CONSTRUCTION  INC 

12/13/88 

UNASSIGNED 

15  LQCATI0N3-STATEWIDE 

DISTRICT  2 

04/17/89 

0.000 

$ 16,372 

$ 15,313  * 

*♦09/22/89 

96.6 

MD110IE5I 


1 3£5HT“t' 3$5B5"$ W.V"" 
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DATE  :10/13/89  PXLd 

V 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

O'") -7  < r-  CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/ 

02 o2/  / Y UJt"  ***  MISSOULA  DISTRICT  *♦* 

STATt  DOCUMENTS  COLLECTION  ^ 

N0V^198^ 

M0"$S!tK? ^v!raot 

30/89  H FLENA  MONTANA  59£>20 

PAGE 

f 

NO:  1 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PRO], 

. MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD' DATE' 
WORK  BEG. 
PROJ.COMP. 

PERCENT' ' PERCENT' ' T CONST'. 
PROJECT 

COMPLETE 

ycont: 

TIME 

USED 

F 1-1(25)65  t DE  0200(801) 
ELK  HILL  - LYONS  SPRING 

3.247 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

1 

NELCQN,  INC. 

3,144,413  $ 3,132,940  t 

10/02/87 

10/22/87 

07/21/89 

F.P.M.  MARIN,  GARY  R. 

PHONE  NO. 755-5717 

1 00 . 0 

6b. 8 

F-BHF-BRF  24-1(25)9 

POTOMAC  - NEST 

7.090 

GRAD1N6,  AGGREGATE  SURFACING. 
PLANT  Mil  BITUMINOUS  SURFACING 

$ 

JIM  GILMAN  EXCAVATIN6  INC. 

4,890,069  $ 4,865,924  $ 

10/02/87 

11/03/87 

**11/22/89 

F.P.M.  WILLIAMS,  JAMES  R. 
PHONE  NO. 244-5278 

98.0 

82.0 

IR  90-1(105)15 

HOUGAN  NEIGH  STATION 

0.000 

NEIGH  STATION 

$ 

C.D.  CONTRACTORS 

2,728,604  t 2,758,421  $ 

02/08/88 

03/14/88 

**09/23/89 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 549-6491 

98.0 

97.9 

F-HES  24-1 (28)32 

CLEARNATER  JCT.  - EAST 

11.844 

WIDENING.  PLANT  HIT  BITUMINOUS 
SURFACING  AND  SEAL  6 COVER 

t 

INLAND  ASPHALT 

3,681,889  $ 3,670,174  $ 

05/06/88 

05/23/88 

**10/14/89 

F.P.M.  WILLIAMS.  JAMES  R. 
PHONE  NO. 244-5278 

98.0 

98.4 

F 5-2(28)85 

FLATHEAD  CO.  LINE  - SOUTH 

7.861 

GRADING, AGGREGATE  SURFACING, 

PLANT  MIT  BITUMINOUS  SURFACING 
t OPEN  GRADED  FRICTION  COURSE  * 

HILDE  CONSTRUCTION  CO., INC. 

8,155,746  $ 6,699,876  $ 

06/07/88 

06/24/88 

**11/15/89 

F.P.M.  CHRISINGER, KENNETH  L 
PHONE  NQ. 844 -3808 

82.1 

88.5 

RTF  1-2(41)120 

U.S.  2 IN  KALISPELL 

0.000 

RUT  FILLING  WITH  RALUMAC 

AND  SLURRY  SEAL 

$ 

INTERMOUNTAIN  SLURRY  SEAL 

99,478  » 0 $ 

06/24/88 

/ / 

**11/22/89 

UNASSIGNED 

0.0  BY  / / 

RTF  6-1(38)75 

PLAINS  URBAN 

0.702 

GRADIN6,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
SEAL  l COVER  $ 

AMERICAN  ASPHALT  INC. 

610,878  $ 592,51!  i 

07/11/88 

09/23/88 

08/23/89 

F.P.M.  GREEN,  JAMES  L. 

PHONE  NO. 258-6853 

100.0 

95.1 

RTF-BRF  1-1(31)14 

GRADING,  AGGREGATE  SURFACING, 

WASHINGTON  CONSTRUCTION 

10/07/88 

F.P.M.  MITCHELL,  JIM 

PHONE  IT0.295- 57B2 


PLEASE  RETURN 


»*  ESTIMATED  COMPLETION  DATE  ONLY 
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MONTANA  DEPARTMENT  OF  HI6HUAY5 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/89 

DATE:  10/13/89  ***  MISSOULA  DISTRICT  **♦  PAGE  NO:  2 

-----  'PRTHE‘CORTRACTOR  MRT;‘DEPT:'DF'flIGflBA7S'PRW:‘HflRBGER 

- mw  mr-  PPRKRr  - NT-  - y imr.  "v  font  : 


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROTECT  I IMF 

PROJECT  DESIGNATION  _ _ _ MARD_AMTt PAYMENTS PROJ.  COMP  ....COMPLETE  USED 


TR07"TrwrrflE5T'SEcrrfliir"' 

F 1-1(32183  t>  DE0201  (8021 

TROY  - LIBBY  IE. SECT.) 

RTF  1-1(33117  U-! 

TROY  REST  AREA 

15.965 

TCfflorr&rraflmoffswAcrsG  ~ ~ 

OPEN  GRADED  FRICTION  COURSE 

$ 20,828,653  $ 10,950,806 

t 

#*07/29/91 

52.6 

35.0 

SMP  2099(88) 

CRUSH  i STOCKPILE 

0.000 

CRUSH  l STOCKPILE 

$ 

AMERICAN  ASPHALT  INC. 

332,000  $ 319,792 

t 

11/09/88 

11/28/88 

09/01/89 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 599-6991 

100.0  BY 

06/30/89 

SMP  9599(88) 

CRUSH  & STOCKPILE  MISSOULA  DIS 

0.000 

CRUSH  l STOCKPILE 

$ 

MCELROY  l MILKEN  INC. 

179,825  $ 169,320 

$ 

11/09/88 

09/29/89 

07/22/89 

F.P.M.  MARIN,  GARY  R. 

PHONE  NO. 755-57 17 

100.0  BY 

06/30/89 

F 5-9(7)160 

DICKEY  LAKE  - NORTH  & SOUTH 

8.719 

GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
l OPEN  GRADED  FRICTION  COURSE  $ 

J.J.  WELCOME  CONST.  CO., 

7,276,935  $ 3,713,715 

INC. 

$ 

12/13/88 

02/27/89 

**11/15/90 

F.P.M.  PIEDALUE,  EUGENE  R. 
PHONE  NO. 881-2213 

51.0 

93.7 

BRF  6-1(28)105 

W.OF  DIXONIRAVAIS  CREEK) 

0.113 

APPROACHES.  GRADING,  AGGREGATE 
SURFACING  \ PLANT  MIX 

BITUMINOUS  SURFACING  * 

6LENN  REHBEIN  EXCAVATING, 

399,697  * 323,399 

INC. 

$ 

12/13/88 

03/28/89 

**09/15/90 

F.P.M.  CHEZ i CK , LAHftENCE  j. 
PHONE  NO. 826-9577 

93.8 

97.8 

RTF  7-2(11)83 

LOLO-MISSOULA 

8.200 

PLANT  MIX  BITUMINOUS  OVERLAY 
t OPEN  GRADED  FRICTION  COURSE 

$ 

AMERICAN  ASPHALT  INC. 

1,259,109  $ 1,181,998 

» 

02/06/89 

09/03/89 

09/25/89 

F.P.M.  JOHNSON.  BOB 

PHONE  NO. 599-6991 

100.0 

92.8 

RTF  29-1(26)2 

BONNER-NORTHEAST 

9.026 

6RAD1NG,  AGGREGATE  SURFACE, 

PLANT  MIX  BITUMINOUS  SURFACING 
i PLANT  MIX  SEAL  COURSE  $ 

HILDE  CONSTRUCTION  CO., INC. 

3,390,750  $ 593,983  $ 

05/01/89 

07/19/89 

**07/15/90 

F.P.M.  GREEN,  JAMES  L. 

PHONE  NO. 258-6353 

16.0 

35.3 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 
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DATE : 1 0/ 13/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/89 
***  MISSOULA  DISTRICT  *** 

pRT|rc0OTETM 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


TYPE  OF  WORK 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 
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rort:_dept:_of' highways  prqj:_ranagfr 

‘ AWARD'  DATE' ' ' PERCENT' ' PERCENT' ' V CONST'.  "V  CONT'. 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 


HES  4141(61) 

5 INTERSECTIONS  NEAR  RONAN 


INTERSECTION  LIGHTING 


0.000 


KALI  SPELL  NEON 

$ 37,625  * 24,695  $ 


05/01/89  F.P.M.  COLYER,  SUSAN  C. 

I ! PHONE  NO. 258-6853 
**12/09/89  65.6  53.3 


F-HES  1-2(40)197  GRADE,  AGGREGATE  SURFACE,  CENTURY  COMPANIES,  JV 

MARIAS  PASS  RECREATNAL. COMPLEX  PLANT  MIX  BITUMINOUS  SURFACE, 

0.449  SEAL  l COVER  AND  CONSTRUCT  $ 658,573  $ 570,023  $ 


06/05/89  F.P.M.  TQMBRINK,  DAN 

07/05/89  PHONE  NO. 755-5717 

*♦11/10/89  86.6 


92.1 


F 1-2(44)125 

US  2 l RESERVE  DRIVE 


SIGNALS  t LI6HTIN6 


0.000 


MONTANA  LINES,  INC 
$ 46,976  t 0 $ 


07/11/89  F.P.M.  TQMBRINK,  DAN 

10/06/89  PHONE  NO. 755-5717 

**12/09/89  0.0 


HES  4141(58) 

2 LOC'S.-NEAR  KALISPELL 


0.000 


SAFETY  SLOPE  FLATTENING  i 
PLANT  MIX  BITUMINOUS  SURFACING 


A-l  PAVING,  INC. 

* 169,962  t 110,132  $ 


07/14/89  F.P.M.  MARIN,  GARY  R , 

08/25/89  PHONE  NO. 755-5717 

**11/14/89  64.8 


90 . 0 


RTF  5-2(40)79 
ELMO-ROLL INS 


5.780 


PLANT  MIX  BITUMINOUS  OVERLAY 
AND  SEAL  l COVER 


RIVERSIDE  CONTRACTING 
$ 887,466  $ 277,307  * 


08/24/89  F.P.M.  CHRISINGER, KENNETH  L 

/ / PHONE  NO. 844-3808 
**12/09/89  31.8 


17.8 


F 1-2(47)81 
Mc6REG0R  LAKE 


PLANT  MIX  BITUMINOUS  SURFACING  RIVERSIDE  CONTRACTING 
OVERLAY  l MINOR  WIDENING 

8-500  $ 1,978,152  * 22,575  $ 


09/05/89  F.P.M.  MARIN,  GARY  R. 

/ / PHONE  NO. 755-5717 
*♦12/09/89  1.1 


IR  90-2(79)106 

VAN  BUREN  STREET  INTERCHANGE 


1.000 


GREG  BAIN  L COMPANY 
$ 104,075  * 0 $ 


10/02/89  F.P.M.  COLYER,  SUSAN  C. 

/ / PHONE  NO. 258-6853 
**12/09/89  0.0 


RS  212-1(4)0 


A-l  PAVING,  INC. 


10/02/89  UNASSIGNED 


**  ESTIMATED  COMPLETION  DATE  ONLY 
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PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  Of  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

MTO'TOTT 
WORK  BEG. 
PROJ.CQHP. 

“ ' ' PERCENT' ' PERCENT'  Y CONST' ' ' 
PROJECT 

COMPLETE 

t cont-; 

TIME 

USED 

BOT-NdTS 

3.399 

$ 1,930,16?  $ 0 % 

/ / 

**12/09/89 

0.0 

MiSSOUlA  DISTRICT  TOIALS: 

1 62,226,093  ! 39,922,050  1 

ii*  BGtTE'DI5TRICi**i 

6V.2 

F-BRF  13-1(6)56 
NORRIS  HILL 

9.812 


RTF-0RF  8-2(15)39 

HELENA  - NEST  (NEST  SECTION) 

5.095 


IR  15-2(56)93 
MELROSE-NORTH 

5.707 


F 96-3(2)92 

15  MI.  NE  OF  WISDOM-NORTHEAST 

9.199 


RTF-BRF  8-1(13)11 
AVON  - ELLISTON 

12.000 


F-FH  50-1(8)1 

NEST  YELLOWSTONE  - NORTH 

7.998 


GRADING,  AG6RESATE  SURFACING, 
PLANT  Mil  BITUMINOUS  SURFACING 
SEAL  l COVER  I 


GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
SEAL  i COVER  AND  STRUCTURE  $ 


PLANT  MIX  BITUMINOUS  SURFACE, 
SEAL  l COVER 


PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  i COVER 


GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 


PLANT  MIX  BITUMINOUS  OVERLAY 


HILDE  CONSTRUCTION  CO., INC. 

5,358,602  1 5,791,772  1 

08/09/87 

09/23/8? 

09/05/89 

F.P.M.  FLYNN,  CLAUDE 

PHONE  NO. 999-3229 

100.0 

120.9 

MARONICK  CONST.  CO.,  INC 

3,196,026  1 3, .155, 395 

$ 

08/09/87 

09/02/8? 

09/20/89 

F.P.M.  BROELL,  IRVIN 

PHONE  NO. 999-6338 

100.0 

103.8 

AMERICAN  ASPHALT  INC. 

1,562,588  $ 1,557,617 

t 

09/11/88 

05/19/88 

07/12/89 

F.P.M.  WILLIAMS.  PAUL 

PHONE  NO. 683-6290 

100.0 

107.8 

JIM  GILMAN  EXCAVATING  INC. 

1,129,399  t 1,197,610 

1 

05/06/88 

07/27/88 

09/06/89 

F.P.M.  W1SSINGER,  MARL 
PHONE  NO. 992-6969 

100.0 

112.9 

SK  CONSTRUCTION,  INC. 

7,520,122  $ 6,931,996 

* 

09/02/88 

10/03/B8 

**07/06/90 

F.P.M.  UNASSIGNED 

PHONE  NO. 992-6969 

85.5 

9T.2 

H.  K.  CONTRACTORS,  INC. 

I, 602,859  $ 1,990,197 

% 

09/02/88 

05/16/89 

**11/25/89 

F.P.M.  SAUNDERS, LESLIE 
PHONE  NO. 587-5785 

89.9 

89.7 

*»  ESTIMATED  COMPLETION  DATE  ONLY 
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PRTflrCORTRACTOft  RORT:'OEPT:'OrflI5RBA7S'PROi:'HANAGER 

..  MRF 1)  ATE'  ‘ ' PERCETlT' ' PERCENT'  ~ T CONST'.  "V  CONT'. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


F 11-1(18)29  REST  AREA  REHABILITATION 

EMIGRANT  REST  AREA 

0.000 


SKINNER  ENTERPRISES 
669,376  $ 699,899 


09/30/08  F.F’.M.  RRANUM,  JERRY 

10/87/88  PHONE  NO. 228-8199 

07/19/89  100.0  BY  05/15/89 


BR  9080(7)  GRADE  l AGGREGATE  SURFACING 

ROCK  CR  BR. (SKALKAHO  RD.) 

0.151 


TAMIETTI  CONSTRUCTION  CO. 
317,169  t 319,158  $ 


11/09/88  F.P.M.  WIEBE,  HAROLD 

12/19/8B  PHONE  NO. 682-7678 

07/27/89  100.0  77.8 


F 96-7(1)65  PLANT  MIX  BITUMINOUS  OVERLAY,  AMERICAN  ASPHALT  INC. 

WISE  RIVER-EAST  SLOPE  FLATTENING  AND 

0.231  SEAL  l COVER  $ 673,099  * 668,231 


11/09/88  F.P.M.  WISS1N6ER,  MARK 

09/05/89  PHONE  NO. 992-6969 

09/01/89  100.0  75.0 


F 19-1(2)1 
TOWNSEND-EAST 


PLANT  MIX  BITUMINOUS  OVERLAY 


GLENN  REHBEIN  EXCAVATING, INC. 


5.700 


715,373  « 693,698  » 


12/13/88  F.P.M.  BROELL,  IRVIN 

03/09/89  PHONE  NO. 999-6338 

08/01/89  100.0  53.3 


IR  90-3(69)181 
DEER  LODGE  - N.  IS. 


PLANT  MIX  BITUMINOUS  OVERLAY 
l OPEN  GRADED  FRICTION  COURSE 

8.200 


JIM  GILMAN  EXCAVATING  INC. 
1,268,075  $ 1,180,866  $ 


12/13/88  F.P.M.  ERICKSON,  WALTER 

03/15/89  PHONE  NO. 563-9255 

**10/20/89  93.1  88.3 


SMP  199(08)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

0.000 


D-K  RENTALS  AND  CONTRACTING 

18/13/88 

05/86/89 

F.P.M.  WILLIAMS.  PAUL 
PHONE  NO. 683-6290 

213,008  $ 218,396  * 

07/26/89 

100. 0 

BY  06/30/89 

BR  9085(6)  ROAD  APPROACHES 

TENMILE  CR. -McHUGH  LANE 

0.099 


TRACY  COWDREY  l ASSOC. 
191,519  I 195,008 


08/06/89  F.P.M.  GILMAN,  ROBERT 

05/15/39  PHONE  NO. 99^-3289 

09/05/89  100.0  87.0 


IR  90-6(99)301 


CONCRETE  PAVEMENT 


COP  CONSTRUCTION  CO. 


02/06/89  F.P.M.  McCQRMICL  , THOMAS 
PHONE  NO. 596-5079 


**  ESTIMATED  COMPLETION  DATE  ONLY 
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PRIRrCONTRACTOR 

'ront;~dept 

. OF"RIGR0A75'PPOJrRARAGEfi 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PROJ.COMP. 

PERCENT 

PROJECT 

COMPLETE 

PERCENT'  ' V CONST*.  ’ TOW. 

TIME 

USED 

REHABILITATION 

5.941 

$ 1,754,317  » 1,671,585  $ 

04704789 

**11/15/89 

75.3 

83. 1 

RT  1(16)  PLANT  MIX  BITUMINOUS  LEVELING,  MARVIN  A.  REHBEIN 

BARRETT'S  INTERCHANGE-NIS  SEAL  6 COVER 

RT  1(17) 

DELL-RED  ROCK  INTERCHANGE 

IR  70-6(50)286 

H.  OF  BOZEMAN  <2  LOC:S.) 

RTF  84-4(5)22 
FOUR  CORNERS-WEST 
RTS  205-1(10)6 
LOGAN-BELGRADE 
RTS  222-1(1)0 

JACKSON  INTERCHAN6E-DILL0N 

44.600  $ 1,215,167  I 1,256,370 


03/31/87  F.P.M.  WILLIAMS,  PAUL 

06/15/87  PHONE  NO. 683-6270 

**11/05/87  DY  07/01/89 


98.0 


BR  9039(8)  BRIDGES  OVER  CLARK  FORK 

N.  OF  DEER  LODGE  BR.OVER  C.FK.  6 OVERFLOW 

0.416  (PRESTRESSED  CONCRETE  BEAMS) 


JIM  GILMAN  EXCAVATING  INC. 
520,106  * 438,361  $ 


05/01/89  F.P.M.  GILMAN,  ROBERT 

05/30/89  RHONE  NO, 494-3224 
**06/01/90  84.3  62.5 


H-BRM  1816(3) 

ELIZABETH  HARREN  AVE. -BUTTE 


GRADIN6,  AGGREGATE  SURFACING 
AND  PLANT  MIX  BITUMINOUS 
1.103  SURFACING 


JIM  6ILMAN  EXCAVATIN6  INC. 
1,000,313  i 606,541  $ 


06/05/89  F.P.M.  FLYNN,  CLAUDE 

07/10/89  PHONE  NO. 494-3224 
**11/16/89  60.6  64  4 


M 5807(6) 

CEDAR  ST. -HELENA 


PLANT  MIX  BITUMINOUS  OVERLAY, 
SIGNALS  i SIGNING 

0.522 


MARONICK  CONST.  CO.,  INC 
198,759  $ 184,850 


06/05/89  F.P.M.  EN6STEDT,  CARL 

07/17/89  PHONE  NO. 793-5850 

**12/09/89  93.0  63  3 


BR  9029(8) 

ENNIS  LAKE-4MI.E.0F  McALLISTER 

0.102 


BRIDGE  OVER  MADISON  RIVER 


IDAHO  CONSTRUCTION 
514,358  $ 91,868 


07/11/89  F.P.M.  WIEBE,  HAROLD 

08/11/89  PHONE  NO. 682-7678 
**10/20/89  17.9  25  g 


♦*  ESTIMATED  COMPLETION  DATE  ONLY 
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PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

"'"AfiARD'MTE" 
WORK  BEG. 
PRO J. COMP. 

' PERCENT-  ” PERCENT" " Y CONST'. 
PROJECT 

COMPLETE 

tcdnt: 

TIME 

USED 

F 19-119)10 

NEST  VALLEY  HI. -ANACONDA 

BRID6E  OVER  HARM  SPRINGS  CREEK.  JIM  GILMAN  EXCAVATING  INC. 

OVERLAY  & WIDENING 

6.699  $ 1,513,143  $ 278,640  t 

- 07/11/89 
08/24/89 
**10/28/89 

F.P.M.  ERICKSON,  WALTER 

PHONE  NO. 563-8255 

18.4 

22.6 

IR  90-7(56)353 

1 MI.N.OF  SPRINGDALE 

ROCK  OVERHANG  REMOVAL 

0.000 

ABCON  INC. 

» 440,019  $ 100,284  * 

07/11/89 

09/05/89 

**12/09/89 

F.P.M.  SAUNDERS, LESLIE 

PHONE  NO. 587-5785 

22.8 

60.0 

H 1807(6) 

CONTINENTAL  DRIVE-BUTTE 

WIDEN  214.5  FT. 

BRIDGE  OVER 

1.227  MONTANA  WESTERN  R.R. 

JIM  GILMAN  EXCAVATING  INC. 

$ 758,198  $ 253,876  1 

07/11/89 

08/01/89 

**11/05/89 

F.P.M.  KISSINGER,  MARK 

PHONE  NO. 492-6464 

33.5 

26.7 

RTF  41-1(6)0 

AVON-NORTH 

PLANT  MIX  BITUMINOUS 
SURFACING  OVERLAY 

11.700 

RIVERSIDE  CONTRACTING 

* 959,268  $ 675,290  $ 

08/08/89 

09/06/89 

**05/25/90 

F.P.M.  BRQELL,  IRVIN 

PHONE  NO. 444-6338 

70.4 

25.0 

RS  411-1(3)0 

SPRINGHILL  ROAD 

(2  BRID6ES) 

78.00  FT  BRIDGE  OVER 

6.300  EAST  GALLATIN  RIVER 

PIONEER  READY  MIX 

* 2,938,801  * 867,829  t 

08/08/89 

08/21/89 

**08/03/90 

F.P.M.  McCORMICK.  , THOMAS 
PHONE  NO. 586-5074 

29.5 

14.0 

EACF  24-2(8)43 

OVANDO-EAST 

PLANT  MIX  BITUMINOUS  OVERLAY 

12.200 

JIM  6ILMAN  EXCAVATING  INC. 

$ 4,063,748  $ 40,600  * 

09/05/89 

10/05/89 

**12/09/89 

F.P.M.  ENGSTEDT.  CARL 

PHONE  NO. 793-5850 

1.0 

RTF  13-1(13)60 

NORRIS  HILL 

JIM  GILMAN  EXCAVATING  INC. 

10/02/89 

UNASSIGNED 

0.000 

* 32,079  $ 0 $ 

t / 

**11/01/89 

0.0  BY  11/01/89 

IR  90-4(39)232 

JIM  GILMAN  EXCAVATING  INC. 

10/02/89 

UNASSIGNED 

*»  ESTIMATED  COMPLETION  DATE  ONLY 
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PRIME  CONTRACTOR 

HORTrrePTr'OF'flIGRBfiVS'PROJrRARAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

0.000 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

$ 111,800  $ 0 $ 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 
r7 

**12/09/89 

PERCENT* * PERCENT"  V CDNBTJ  * ‘ V CDMT . 
PROJECT  TIME 

COMPLETE  USED 

0.0 

BDTTE'DISmrTOmSV 


"t#»'GR^T‘Ffi[[S‘DfSTRfCT‘»t* 


70' 


F-RRS-BRF  60-2(19)81  RECONSTRUCTION 

GREAT  FALLS  - EAST 

8.897 


SLETTEN  CONSTRUCTION  CO. 
9,779,786  $ 10,093,^19 


12/07/87  F.P.M.  ROBINSON,  FRANK 

02/16/88  PHONE  NO. 727-9350 

*♦11/22/89  98.0  93.8 


RS  338-1(2)6  PLANT  MIX  BITUMINOUS  SURFACING  WICKENS  CONSTRUCTION,  INC. 

NO.  OF  HARLEM-HOGELAND 

8.817  $ 1,367,806  * 1,298,926  % 


09/11/88  F.P.M.  TREFTZ,  GORDAN 

05/31/88  PHONE  NO. 253-2616 

07/10/89  100.0  98.8 


1R  15-8(99)380  PLANT  MIX  BITUMINOUS  SURFACE 

KEVIN  INTERCHANGE  - NORTH  OVERLAY  AND  PLANT  MIX 

9.217  SEAL  COURSE 


HILDE  CONSTRUCTION  CO., INC. 
2,506,603  $ 2,375,963  * 


05/06/88  F.P.M.  LEO,  DENNIS 

08/29/88  PHONE  NO. 939-2652 

07/15/89  100.0  109.2 


F 57-2(8)10 
RAYNESFORD  - GEYSER 


PLANT  MIX  BITUMINOUS  SURFACING  SK  CONSTRUCTION,  INC. 
OVERLAY 

U.968  * 2,191,079  * 2,172,190  ♦ 


06/07/88  F.P.M.  ENDERSON,  GLEN 

06/20/88  PHONE  NO. 288-3098 

07/20/89  100.0  99.0 


BRF  1-9(8)303 

SW  OF  GALATA  (N  FK.WIL.CR. ) 
RTF  1-9(111292 
GALATA-E.&  H. 


BRIDGE  APPROACHES 


16.079 


INLAND  ASPHALT 


07/11/88  F.P.M.  GREGORY , DOUGLAS 

08/02/88  PHONE  N0.265-6&21 

**11/05/89 


2,155,009  $ 2,077,566  I 


96.9 


100.0 


IR  000BI15) 

REST  AREAS-DISTRICT  »3 

0.000 


REST  AREA  REHABILITATION 
DEARBORN  REST  AREA-NORTHBOUND 

* 


WILLIAMS  BROTHERS  CONSTRUCTION 
979,220  $ 959,032  $ 


09/02/88  F.P.M.  STEEN,  GARY 

10/11/00  PHONE  NO. 727-9350 
**10/19/89  96.8 


BY  06/15/89 


**  ESTIMATED  COMPLETION  DATE  ONLY 
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PROJECT  DESIGNATION 
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AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


RS  255-1(1)0 
RUDYARD-NORTH 


PLANT  MIX  SURFACING  OVERLAY  GLENN  REHBEIN  EXCAVATING, INC. 


5.300 


990,552  $ 934,878  $ 


10/09/88  F.P.M.  GREGORY,  DOUGLAS 

04/10/89  PHONE  NO. 265-6821 

09/07/89  100.0  97.5 


RS  271-1(3)1  AGGREGATE  SURFACING,  AMERICAN  ASPHALT  INC. 

DRUMMOND-N. (S.SECT. ) PLANT  MIX  BITUMINOUS  SURFACING 

3. WO  AND  SEAL  t COVER  I 282,767  $ 282,735  I 


11/09/88  F.P.M.  ENDERSON,  GLEN 

05/11/89  PHONE  NO. 288-3898 

08/09/89  100.0  97.8 


SHP  1899(88)  CRUSH  l STOCKPILE 

CRUSH  AND  STOCKPILE  - GT. FALLS 

0.000 


KONITZ  CONTRACTING,  INC. 

11/09/88 

01/30/89 

F.P.M.  WICK  MAN,  TERRY 
PHONE  NO. 278 -7931 

444,730  $ 573,854  $ 

07/25/89 

100.0 

BY  06/30/89 

IR  15-6(26)301  PLANT  MIX  BITUMINOUS 

POWER  - N.l  S.  SURFACE  OVERLAY 

7.750 


GLENN  REHBEIN  EXCAVATING, INC. 
8,275,749  * 2,172,310  * 


12/13/88  F.P.M.  SMITH,  WALT 

03/30/89  PHONE  NO. 727-4350 
*#11/14/89  95.5 


90.2 


RT  37(10)  PLANT  MIX  BITUMINOUS  OVERLAY,  MARVIN  A.  REHBEIN 

CONRAD-N  SEAL  6 COVER 

RT  37(11) 

DUTTON-N  (EAST  FRONTAGE  RD.) 

RTF  9-1(3)21 
BOWMANS  CORNER-CHOTEAU 
RTF  21-1(3)0 

MIDWAY  ROAD  INTER.  - CONRAD 
HES  21-1(4)1 
CONRAD  I -CONNECT  ION 

66 . 700  $ 1,531,206  * 1,488,106 


03/31/89  F.P.M.  HICKMAN,  TERRY 

06/22/89  PHONE  NO. 278-7931 

**11/05/89  BY  09/01/89 


97.2 


F 60-2(23)90 

10TH  AVE. SO. -GT. FALLS 


PLANT  MIX  BITUMINOUS  OVERLAY  UNITED  MAT'LS  OF  GREAT  FALLS 


2.924 


1,124,774  * 971,443  $ 


05/01/89  F.P.M.  ROBINSON,  FRANK 

06/05/89  PHONE  NO. 727-4350 

**10/14/89  86.4  90.0 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 10/13/89 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/89 

♦**  GREAT  FALLS  DISTRICT  ♦ **  PAGE  NO : 1 0 

PfilRETORTRfiCTOR  RDRT7 “DEFTT  DF“HTGflOA 7 5 PfTOT:  MANAGER 

- mw TjM— mmr  - PERCENT' ' V CDNBT7 ' V C ONT 7 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  1 1 ME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


IR  15-7(23)393 
NORTH  OF  CONRAD-N. 

11.070 


PLANT  MIX  BIT.  OVERLAY,  SEAL  i 
COVER 

$ 


HILDE  CONSTRUCTION  CO., INC. 
2,969,036  $ 977,037  $ 


05/01/89  F.P.M.  IEO,  DENNIS 

05/23/89  PHONE.  NO. 939-2652 
**11/16/89  19.9 


65.0 


RTF  9-1(510 
BOWMANS  CORNER 


PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  & COVER 

20.900 


JIM  GILMAN  EXCAVATING  INC. 
1,231,396  * 1.058,119  $ 


06/05/89  F.P.M. 

06/28/89  PHONE  NO. 
**11/05/09  85.9 


RTF  80-1(5)28 
SERALDINE-SOUTH 


PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  l COVER 

18.200 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
1,058,916  ♦ 977,981  $ 


06/05/89  F.P.M.  ENDEFSON,  GLEN 

07/22/89  PHONE  NO. 288-3898 

♦*11/05/89  92.9  BY  09/01/89 


BRS  396-1(1)9 
SAVOY-N.  1 S. 


PIPES  l APPROACHES 

COP  CONSTRUCTION  CO. 

07/11/89 

F.P.M.  TREFTZ.  GORDON 

07/31/89 

PHONE  NO. 253-8616 

* 965,736  $ 159,912  $ 

**10/20/99 

33.2 

30.9 

RTF-BRF  29-1(29)23 
GREEN0U6H  HILL-NORTH 


299.0  FT  BRIDGE  OVER  BLACKFOOT  NELCON,  INC. 

RIVER 

3.936  (BRF  FUNDS)  $ 3,686,020  $ 198,957 


08/08/89  F.P.M.  STEEN,  GARY 

08/22/89  PHONE  NO. 727-9350 
**08/31/90  5.9  11.7 


HES  1-6(12)387 
EAST  OF  HAVRE 
HES  1-7(10)925 
EAST  OF  HARLEM 


SAFTY  IMPROVEMENTS  - 
CABLE  GUARDRAIL 

ONE  WAY  SI6N  AND  CONST.  INC. 

08/08/89 

10/03/89 

**10/27/89 

F.P.M.  TREFTZ.  GORDON 

PHONE  NO. 253-2616 

$ 92,273  $ 0 $ 

0.0 

93.3 

IR  15-7(29)322 

BRADY-N.S.  (SOUTHBOUND  LANE) 


COLD  HILLING  AND  PLANT 
MIX  BITUMINOUS  SURFACING 
11.565  OVERLAY 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
2,297,685  * 256,257  $ 


08/29/89  F.P.M.  HICKMAN,  TERRY 

09/09/89  PHONE  NO. 278-7931 

**12/09/89  11.2 


11.1 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DATEilO/13/89 


PROJECT  NUMBER  MILEA6E 

PMECLDE.SL6NAT.I0.N 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/89 

***  GREAT  FALLS  DISTRICT  **♦  PAGE  NO : 1 1 

PRIflrCOfJTRBCTOR  HDRT;-DEPT:"0F"HIGHBft?5'PR0i:  MANAGER 

- - AWARD'  RATE' " PERCENT' " PERCENT'  * Y CONST'  ~~Y  EDNT'. 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROTECT  II ME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


F 3-2117)41 
HAIN-CHDTEAU 

1.212  * 


IR  15-5(831270  U02 
GREAT  FALLS  N.l  S. 

F-BRF  24-4(8)117 
SIMMS-WEST 

15.306  I 


A-l  PAVING, 

INC. 

10/02/89 

i ! 

F.P.M.  WICKMAN,  TERRY 
PHONE  NO. 278- 7931 

319,450 

$ 0 $ 

**12/09/89 

0.0 

SK  CONSTRUCTION,  INC. 

10/02/89 

/ / 

**12/09/89 

F.P.M.  SMITH,  WALT 
PHONE  NO. 727-4350 

5,832,212 

1 0 $ 

0.0 

5REfij:f fit cs; PI 5TRT CT; TO] BCS] 


"***'SuRDT9E'DI5TftlCT  **»'" 


£5;s 


F-BRF-HES  25-1(9)0 

CIRCLE  - NORTH 

8.586 

GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

AND  SEAL  6 COVER  * 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

5,356,748  % 5,402,829  $ 

11/06/87 

02/17/88 

08/29/89 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

100.0 

86.9 

RS  254-1(6)26 

2 HI.  NORTH  OF  BLOOMFIELD  NO. 

6.000 

PLANT  MIX  BITUMINOUS  OVERLAY, 
BRID6E  REPLACEMENT  WITH  PIPES 

$ 

CENTURY  PAVING 

711,071  $ 

INC. 

697,766  $ 

06/07/88 

07/11/88 

07/20/89 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 485-2883 

100.0 

98.4 

F-HES  1-10(24)592 

WOLF  POINT  - EAST 

HES  30-1(1)0 

PLANT  MIX  BITUMINOUS  OVERLAY, 

SEAL  6 COVER  AND  TURNBAYS 

PRINCE,  INC. 

08/08/88 

09/08/88 

F.P.M.  NOVAKOVICH,  DUANE 
PHONE  NO. 653- 1050 

PLENTYWOOD  - SOUTHEAST 

07/29/89 

11.896 

$ 

1,502,480  $ 

1,484,708  t 

100.0 

71.1 

RS  253-2(4)37 

BR0CKWAY-N.6  S. 

9.884 

AGGREGATE  SURFACING  AND 

PLANT  MIX  BITUMINOUS  SURFACING 

$ 

PRINCE,  INC. 

1,268,023  » 

1,296,137  $ 

08/08/88 

09/29/88 

**11/21/89 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 485-2883 

98.0 

106.7 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/99 


DATE; 10/13/89 

***  GLENDIVE  DISTRICT  »♦* 

PAGE  NO: 18 

PRISE  CONTRACTOR 

HOST:  DEPT:"0F'HIGHBfl?S'PR03;"flARAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

mw  IiATF  PERCENT' ' PERCENT' ' V CONST/  1, ' CDNT'. 
WORK  BEG.  PROJECT  TIME 

PRQJ.COMP.  COMPLETE  USED 

F-HES  37-3(8)70 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PRINCE,  INC. 

7MI.E.0F  ASHLAND-E. 

SEAL  i COVER 

7.800 

t 1,798,599 

10/07/88  F.P.M.  STROHMAYER,  DUANE  I. 

11/18/88  PHONE  NO. 838-1093 
**18/09/B9  99.8  108.0 


RS  861-8(8)86 

AGGREGATE  SURFACING  l 

PORTABLE  PAVERS, 

INC. 

RICHLAND  CO.LINE-N. 

PLANT  MIX  BITUMINOUS  SURFACING 
7.915  * 

1,358,057  $ 1 

,805,830 

11/09/88  F.P.M.  BALDWIN, JAMES 

06/30/09  PHONE  NO. 787-5701 
**10/80/89  89.1  93  4 


IR  99-6(37)818 
GLENDIVE-EAST 


PLANT  MIX  BITUMINOUS  SLETTEN  CONSTRUCTION  CO. 

SURFACING  OVERLAY  & 

51.000  OPEN  GRADED  FRICTION  COURSE  $ 9,950,578  $ 9,159,398  * 


18/13/88  F.P.M.  FRIEND,  DAVE 

03/18/89  PHONE  NO. 365-887? 

**11/15/89  93.3 


83.3 


H 5008(3) 

SARGENT  AVE.i  ALLARD  ST.6LEND. 

0.376 


GRADE,  GRAVEL  SURFACE, 

PLANT  MIX  BITUMINOUS  SURFACING 

$ 


CENTURY  PAVING  INC. 

618,803  * 613,396  $ 


18/13/88  F.P.M.  WOLF,  LARRY 

09/18/89  PHONE  NO. 985-8883 
**11/81/89  98.0 


101.7 


BRS  870-1(1)7  APPROACHES,  6RADING  AND 

N.E.OF  ALBION(LITT.HIS.RI . ) AGGREGATE  SURFACING 

0.917 


SLETTEN  CONSTRUCTION  CO. 
905,998  $ 379,019 


18/13/88  F.P.H.  SCHNEIDT,  JOE 

03/87/89  PHONE  NO. 088-9085 

**11/19/89  93.5  99.9 


RTF  19-6(9)896 
VANANDA-NW  & SE 
RTF  88-8(8)53 
RESERVE-NIS 
RTF  31-1(6)0 
E OF  GLASGOW-N 
RTF  38-1(7)0 
SE  OF  WOLF  POINT-N 
RTF  51-8(8)8 
DAWSON  COUNTY  LINE-NE 


OIL  MIX  OVERLAY,  SEAL  & COVER  MARVIN  A.  REHBEIN 


38.600 


1,880,075  * 1,798,766 


03/31/89  F.P.M.  DUROCHER,  DOUGLAS 

09/18/89  PHONE  NO. 888-9978 

**11/05/89  BY  09/01,89 


95.8 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


' 


- 


DAJE : 10/ 13/8? 


PROJECT  NUMBER  MILEAGE 

pROJEQI.deslgnailon 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/99 

**»  GLENDIVE  DISTRICT  PAGE  NO: 1 3 

PRTRrCONTRACTOR  flORTT'BEPTrorAIGRfl/WSTROJT'HANAGER 

" AftARF  BATE” " PERCEHr  ‘ PERCENT"  T CONST'.  ' T CDN7~ 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 


HES  4141(42)  U1  SLOPE  FLATTENING,  CABLE  WICKENS  CONSTRUCTION,  INC. 

EAST  OF  MILES  CITY  GUARDRAIL 

F 2-11 12)23 

B.5  Mi.  W.  OF  POWDER  RIVER 

0.100  $ 177,907  * 177,983  * 


03/31/89  F.F.M.  STEWART,  DONALD 

05/09/89  PHONE  NO. 232-1093 

06/28/89 


100.0 


62.2 


BHS  298-6(1)93  STRUCTURE  REHABILITATION  MACKIN  CONSTRUCTION  CO 

W.QF  SCOBEY ( BUTTE  CR.) 

0.097  $ 296,932  $ 236,951 


03/31/89  F.P.M.  HOLTEIN, ANTHONY! ACT ) 

05/23/89  PHONE  NO. 653-1050 

08/22/89  100.0  62.5 


BR  9053(8)  BRIDGE  OVER  MILK  RIVER  SLETTEN  CONSTRUCTION  CO. 

MILK  RI.  BR.  N.E.OF  VANDAL  I A 

0.378  $ 605,929  $ 908,192 


05/01/89  F.P.M.  QUALE,  ) ENNETH 

06/05/89  PHONE  NO. 365-2877 
**06/01/90  67.9  76.7 


F 39-1(17)99  PLANT  MIX  BITUMINOUS  OVERLAY  PORTABLE  PAVERS,  INC. 

COLSTRIP  INTERCHANGE'S. 

6.717  $ 539,986  * 501,988 


05/01/89  F.P.M.  STEWART,  DONALD 

05/05/89  PHONE  NO. 232-1093 

08/28/89  100.0  80.0 


RTF  2-1(11)6  OIL  MIX  OVERLAY,  SEAL  1 COVER  PORTABLE  PAVERS,  INC. 

BAKER  INTERCHAN6E-E  ’ 

RTF  27-2(7)22 
BAKER-SOUTH 
RTF  59-1(2)0 
WYOMING  LINE-NORTH 
RTF  57-5(11)212 
JORDAN-E 
RTF  57-6(9)299 
FLOWING  WELLS-EAST 

44 . 700  $ 1,766,369  * 1,795,680 


05/01/89  F.P.M.  STEWART,  DONALD 

06/21/89  PHONE  NO. 232-1093 

**11/05/89  BY  09/01/89 


98.0 


RS  295-1(6)15 
BRUSETT-E.l  W. 
RS  391-1(1)0 


MINOR  GRADING  AND  GRAVEL  HILDE  CONSTRUCTION  CO., INC. 

SURFACING  ’ 


05/01 /B9  F.P.M.  FRIEND,  DAVE 
08/01/89  PHONE  NO. 365-2877 
**10/19/89 


t*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  H16HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  09/30/89 


DATE: 10/13/89 

*♦*  GLENDIVE  DISTRICT  *** 

PAGE 

ND:16 

PRTRE  CONTRACTOR 

RORT:'DEPT:'OF"flIGHBA75"PROJ; 

"MANAGER 

‘PERCENT"  PERCENT' 'Tt' CURST]  “ 

TCDNT". 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 

CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT. 

PAYMENTS 

PRO J. COMP. 

COMPLETE 

USED 

OF  JORDAN 

27.161 

$ 

1,558,880  $ 

161,602 

$ 

9.1 

50.0 

BRS  ^38-1 (5)36 

6RADIN6  6 AGGREGATE  SURFACING 

SHUMAKER  TRUCKING  AND  EXC. 

05/01/89 

F.P.M.  DUROCHER,  DOUGLAS 

BR.-S.QF  GLENTANA 

06/27/89 

PHONE  NO. 228-9678 

0.683 

$ 

222,103  $ 

206,958 

$ 

**12/09/89 

93.2 

86.9 

F 1-9(1 7)5^2 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS 

, INC. 

06/05/89 

F.P.M.  DUROCHER,  DOUGLAS 

bLASGOW-EAS 1 

F 1-9(20)542 

1ST  AVE.N0.-6LAS60W 

07/12/89 

**11/10/89 

PHONE  NO. 228-9678 

6.670 

1 

1,287,775  $ 

91,505 

♦ 

7.1 

81.8 

F 2-2(5)83 

PLANT  MIX  BITUMINOUS 

PORTABLE  PAVERS 

, INC. 

07/11/89 

F.P.M.  SWANSON,  ROBERT  E. 

BakEk-easi 

12.872 

SURFACING  OVERLAY  6 

09/20/89 

PHONE  NO. 232-1093 

COLD  HILLING 

♦ 

2,268,323  $ 

0 

$ 

**11/22/89 

0.0 

35.0 

F 57-7(9)306 
LINDSAY-SOUTHEAST 

10.300 

PLANT  MIX  BITUMINOUS  OVERLAY 
AND  SEAL  6 COVER 

PORTABLE  PAVERS, 

, INC. 

09/05/89 
/ / 

F.P.M.  NDVAKOVICH,  DUANE 
PHONE  NO. 653- 1050 

$ 

1,277,076  ♦ 

0 

$ 

**12/09/89 

0.0 

RS  266-1(5)0 

GLASGOW  - N.U. 

6.050 

PLANT  MIX  BITUMINOUS  OVERLAY 
AND  SEAL  l COVER 

PORTABLE  PAVERS, 

, INC. 

09/05/89 

09/19/89 

F.P.M.  HOL TE I N , ANTHONY (ACT) 
PHONE  NO. 653-1050 

$ 

507,065  1 

0 

$ 

**12/09/89 

0.0 

8.9 

RS  323-1(8)0 

EKALAKA  - S.IN.SECT.) 

8.200 

PORTABLE  PAVERS, 

, INC. 

10/02/89 
/ / 

F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO. 232-1093 

$ 

1,528,805  $ 

0 

t 

**12/09/89 

0.0 

RS  689-1(3)9 

PORTABLE  PAVERS, 

INC. 

10/02/89 

UNASSIGNED 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 10/13/89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/89 
***  GLENDIVE  DISTRICT  *** 

PAGE 

NO : 1 5 

CW,TRWT0R 

ROUT.  DEPT 

rOFATGRQAYSTROT 

. MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK.  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PROJ.COMP. 

PERCENT 

PROJECT 

COMPLETE 

PERCENT  l CONST. 

VCONT". 

TIME 

USED 

mx'nmmsr&mM 

19.010 

$ 656,874  $ 0 $ 

/ / 

**12/09/89 

0.0 

GlENDlVE'DlSTRlCr  TOTALS! 

T3r.wr.373 

* PE^ivr 

* 

**♦  BILLINGS  DISTRICT  *** 

IR  00081 16) 

REST  AREA  REHABILITATION 

FISHER  CONSTRUCTION  CO. 

02/08/88 

F.P.M.  STUDEBAP ER , RAYMOND 

REST  AREA  UPBRADES-BLGN . DIST . 

04/18/88 

PHONE  NO. 252-7329 

0.000 

$ 

1,192,802 

$ 1,189.799 

$ 

07/07/89 

100.0 

IR  90-9(66)473 

PLANT  MIX  BITUMINOUS  OVERLAY  l 

EMPIRE  SAND  AND  GRAVEL  CO. 

, INC 

05/06/88 

F.P.M.  CHARLTON. ROBERT  SR. 

BIG  HORN  COUNTY  LINE  - EAST 

PLANT  MIX  SEAL  COURSE 

08/03/88 

PHONE  NO. 967-2464 

13.063 

» 

4,232,681 

$ 4,186,880 

* 

07/21/89 

100.0 

90.1 

F 14-5(5)169 

PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO.. INC. 

07/11/88 

F.P.M.  SACKS,  RAY 

MAIN  ST. -ROUNDUP 

08/22/88 

PHONE  NO. 673-3356 

RTF  61-1(6)0 

**12/09/89 

ROUNDUP-NORTH 

7.621 

$ 

2,419,166 

$ 2,371,977 

$ 

98.0 

101.8 

RS  236-1(7)0 

WIDENING,  PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

07/11/88 

F.P.M.  RASSOW,  ROBERT 

HILGER-WIN1FRED 

OVERLAY,  SEAL  & COVER 

09/02/8B 

RHONE  NO. 473-2218 

24.085 

$ 

2,447,449 

* 2,331,386 

$ 

**10/14/89 

95.3 

101.6 

BRF  48-1(7)5 

APPROACHES 

EDWARD  T.  COPPS  CONST. 

09/02/88 

F.P.M.  STUDEBA1 EP,  RAYMOND 

BR-5HILES  N.  OF  HARD  1 N 

10/03/88 

PHONE  NO. 252-7329 

0.130 

$ 

163,582 

* 166,439 

$ 

07/12/89 

100.0 

90 . 0 

IR  90-0(110)^63 
BIG  HORN  CO.  LINE-H. 


PLANT  MIX  BIT. OVERLAY  L PLANT  EMPIRE  SAND  AND  GRAVEL  CO., INC 
MIX  SEAL  COAT  ' 

* 2,734,382  $ 2,743,108  $ 


10/07/88  F.P.M.  CHARLTQN.ROBERT  SR. 

10/13/88  PHONE  NO. 967-2464 

07/20/89  100.0  54.0 


t»  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/89 
***  BILLINGS  DISTRICT  *»*  
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/‘MANAGER 
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PR  I HE_  COIlIRftC  I UH 

AWARD' DME~ 

" PERCENT ' PERCENT' ' T CONST.  “ 

TCTNfT. 

TIME 

U5ED__ 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PRO  J.  COMP 

PROJECT 

.COMPLETE 

rNUJtl  1 UlD  l^DnH  _ 

F 4-1(10)29 

BRIDGER  REST  AREA 

0.000 

REST  AREA  REHABILITATION 

OLTROGGE  CONSTRUCTION  INC. 

$ 372,036  ♦ 364,341  1 

12/13/88 

03/06/89 

**10/14/89 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO. 245-9495 

97.9 

IR  94-1(40)7 

HUNTLEY  - POHPEY'S  PILLAR 

17.000 

PLANT  MIX  BITUMINOUS  SURFACE 
l PLANT  MIX  SEAL  COURSE 

EMPIRE  SAND  AND  6RAVEL  CO.. INC 

$ 4,214, 088  i 3,974,395  ♦ 

02/06/89  ' 
02/20/69 
**11/03/89 

F.P.M.  SCHAAK,  RAYMOND 

PHONE  NO. 592-3555 

94.3 

79.8 

RTF  61-3(8)67 

8 MI.  E OF  ROY-N 

16.900 

PLANT  MIX  BITUMINOUS  OVERLAY. 
SEAL  t COVER 

PORTABLE  PAVERS,  INC. 

t 822,147  $ 822,750  1 

03/31/89 

05/02/89 

**11/05/89 

F.P.M.  PASSOW , ROBERT 

PHONE  NO. 473-2210 

98.0 

BY  09/01/89 

RT  2(8) 

HARDIN  - U 

RT  49(7) 

REEDPOINT  -E  i U 

19.700 

PLANT  MIX  BITUMINOUS  OVERLAY. 
SEAL  t COVER 

MIDLAND  O'LEARY  INC. 

♦ 719,863  * 679,525  $ 

03/31/89 

05/01/89 

♦*11/05/89 

F.P.M.  OPIE.  BRUCE  E. 

PHONE  NO. 248-382? 

94.4 

BY  09/01/89 

BRS  420-1 (1)0 
ABSAROKEE-ROSEBUD  CR. 

0.139 

BRID6E  OVER  ROSEBUD  CREEK 

MACK  IN  CONSTRUCTION  CO 

* 388,395  * 306,043  » 

03/31/89 

05/10/89 

**10/20/89 

F.P.M.  TAYLOR,  DONALD 

PHONE  NO. 252-9735 

78.8 

98.9 

F 72-1(2)0 

BELFRY-SOUTH 

10. AOO 

MINOR  WIDENIN6  AND 

PLANT  MIX  SURFACING  OVERLAY 

MIDLAND  O'LEARY  INC. 

$ 1,639,726  t 862,708  * 

05/01/89 

06/06/89 

**12/02/89 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 664-3325 

52.6 

102.4 

RTF  14-4(10)146 

LAVINA-EAST 

22. WO 

PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  L COVER 

1 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

t 1,186,229  $ 1,090,037  * 

06/05/89 

06/05/89 

**10/15/89 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 248-3927 

91.9 

73.3 

♦*  ESTIMATED  COMPLETION  DATE  ONLV 


■ 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


DATE ; 10/ 13/89 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/89 
***  BILLINGS  DISTRICT  *** 

PAGE  NO:  17 

Hunt.  dipt.  OF  HIGROA V 5 FROL  HANAGER 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK. 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PROJ.COMP. 

PERCENT  PERCENT  s CONST.  X CONT. 
PROJECT  FI  ME 

COMPLETE  USED 

RS  297-1(4)26 

JUDITH  SAP-EAST 

12.071 

PLANT  Mil  BITUMINOUS 
SURFACING  OVERLAY 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

$ 867,820  $ 719,229  $ 

06/05/89 

06/22/89 

**11/14/89 

F.P.M.  PASSOW.  ROBERT 

PHONE  NO. 473-2218 

82,9  77.5 

F 66-1(1)8 

HAYS  SLIDE 

0.260 

SLIDE  CORRECTION 

L.A.  CONSTRUCTION 

* 454,439  * 69,102  $ 

07/11/89 

07/14/89 

**11/16/89 

F.P.M.  SACKS,  RAY 

PHONE  NO. 673-3356 

15.2  32.0 

n 1008(3)  TRAFFIC  SIGNALS 

BLB ' S-CENTRAL  AVE.U9TH  ST.H. 

0.000 


MIDLAND  ELECTRIC  CO.  INC. 
28,999  $ 17,128  I 


07/11/89  F.P.M.  SLOE.  DAVID  A. 

08/07/09  PHONE  NO. 295-7495 
**12/09/89  59.1  72.5 


IR  90-9(72)544  MILLING  l OVERLAY 

SALVESON  CONST.  CO. 

07/11/89  UNASSI6NED 

WYOLA-WYOMING  LINE  (EM6.REP. ) 

10/13/88 

BRS  313-1(6)8 

07/12/89 

O-FLQH  DITCH-S.H.  OF  HARDIN 

10.520 

$ 294,756  $ 236,690  $ 

100.0 

F-BRF  14-4(7)138 
LAV1NA  - WEST 

0.535 


SLETTEN  CONSTRUCTION  CO. 
4,008,792  I 0 $ 


10/02/89  F.P.M.  QPIE . BRUCE  E. 

/ / PHONE  NO. 248-3827 
**12/09/09  0.0 


mnR6B'DisTOitt'7Dmr: 


V2B‘.lBT.35r"V2?'.13r.53B' 
■"«H‘STllTE"8IDE"ii«  " 


W.l 


HES  4141(38) 

OVERHEAD  FLASHERS, 

SIGNING  AND  RUMBLE  STRIPS 

KALISPELL  NEON 

11/09/88 

UNASSIGNED 

2 L0CATIQNS-DIST.2&3 

05/22/89 

0.000 

$ 17,188  * 17,772  * 

06/27/89 

100.0 

*»  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 10/ 13/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/89 
***  STATE  HIDE  *** 

PRTHE“CORTRfiCTOR  


PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK 

PROJECT  DESIGNATION 

RESWr5ftr"~ WOTTffPffOMfTS" 

15  l STATIONS  STATEWIDE  DISTRICT  8 

0.000 


CONTRACT  CONTRACTOR 
AWARD  AMT.  PAYMENTS 
MffTfliOTfTrofi'IIC 

16,372  $ 15,813  $ 


PAGE  NO : 1 8 

iT:-pT:irBI(;lls-pB0IlfflGffi 

Ml'  DATE' ' ‘ PETTO  V ' PERCENT' ' T CONST'. ' ' V CDNT'. 

WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

"rzrra/ffff'-'URffssrco 


04/17/89 

•*11/21/89  96.6 


STftTniBFTOMBl 


I W,Wr"t  3T,5B5"1 WU 

i*i  lit  


wssm^msm 


|505j3i5j5j5:;;i]4jjj84J9i5;;j. 


69:3 


' ’L  cr  Qijtcck  / - * kz  a rcy 
n ^ 1 

iO/V/^  £>r\~i-s'\aClU  CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 

DATE:  11/09/89  U^LC.  <X  Ci.  /ofol  ^ /7  USt~'  ***  HISSOULA  DISTRICT  *** 

PRIHE'CORTRRCTDR 


MONTANA  DEPARTMENT  OF  HIGHNAYS 
CONSTRUCTION  BUREAU 


STATE1  DOCUMENTS  COLLECTION 

NOV  2 9 1989 


MONTANA  STATE  LIBRARY 
1515  E 6th  AVE. 

HELENA,  MONTANA  59620 

PAGE 

R0RTT-DEPT:-0F-HI5RHfi75-PR03‘ 

' fflfflRlTTOTF " " PERCENT' " PERCENT' ' T CONST'; 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  HORK 

CONTRACT  CONTRACTOR 

AHARD  AMT.  PAYMENTS 

HORK  BEG. 
PRO J. COMP. 

PROJECT 

COMPLETE 

F-BHF-BRF  26-1(25)9 

GRADING,  AGGREGATE  SURFACING, 

JIM  GILMAN  EXCAVATING  INC. 

10/02/87 

F.P.H.  HILLIAMS,  JAMES  R. 

POTOMAC  - NEST 

PLANT  MIX  BITUMINOUS  SURFACING 

11/03/87 

PHONE  NO. 266-5278 

7.090 

t 

6,890,069  $ 6,929,609 

$ 

♦*11/22/89 

98.0 

IR  90-1(105)15 

HEIGH  STATION 

C.D.  CONTRACTORS 

02/08/88 

F.P.H.  JOHNSON,  BOB 

HOUGAN  NEIGH  STATION 

03/16/88 

PHONE  NO. 569-6691 

0.000 

$ 

2,728,606  * 2,768,326 

$ 

♦*12/12/89 

98.0 

F-HES  2^-1(28)32 

HIDENING,  PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

05/06/88 

F.P.H.  HILLIAMS,  JAMES  R. 

CLEARMATER  JCT.  - EAST 

SURFACING  AND  SEAL  l COVER 

05/23/88 

PHONE  NO. 266-5278 

11.866 

t 

3,681,889  1 3,686,717 

$ 

10/28/89 

100.0 

F 5-2(28)85 

GRADING, AGGREGATE  SURFACING, 

HILDE  CONSTRUCTION  CO., INC. 

06/07/88 

F.P.H.  CHRISINGER, KENNETH 

FLATHEAD  CO.  LINE  - SOUTH 

PLANT  MIX  BITUMINOUS  SURFACING 

06/26/88 

PHONE  NO. 866-3808 

7.861 

J,  OPEN  GRADED  FRICTION  COURSE  ( 

8,155,766  * 7,596,331 

$ 

♦*11/15/89 

93.1 

RTF  6-1(38)75 

GRADING,  AGGREGATE  SURFACING, 

AMERICAN  ASPHALT  INC. 

07/11/88 

F.P.H.  GREEN,  JAMES  L. 

PLAINS  URBAN 

PLANT  MIX  BITUMINOUS  SURFACING 

09/23/88 

PHONE  NO. 258-6853 

0.702 

SEAL  6 COVER  * 

610,878  » 596,263 

$ 

08/23/89 

100.0 

RTF-BRF  1-1(31)16 

GRADING,  AGGREGATE  SURFACING, 

WASHINGTON  CONSTRUCTION 

10/07/88 

F.P.H.  MITCHELL,  JIM 

TROY  - LIBBY  (NEST  SECTION) 

PLANT  MIX  BITUMINOUS  SURFACING 

11/16/88 

PHONE  NO. 295-5782 

F 1-1(32)23  i DE0201 (802) 

OPEN  GRADED  FRICTION  COURSE 

♦*07/29/91 

TROY  - LIBBY  (E.SECT.) 

RTF  1-1(33)17  U-l 

TROY  REST  AREA 

15.965 

« 20,828,653  $ 13,506,096 

1 

66.8 

SMP  2099(88) 

CRUSH  & STOCKPILE 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.H.  JOHNSON,  BOB 

CRUSH  l STOCKPILE 

11/28/88 

PHONE  NO. 569-6691 

0.000 

$ 

332,000  ) 319,792 

$ 

09/01/89 

100.0 

NO:  1 

'MANAGER 

rmr. 

TIME 

USED 


82.8 


97.9 


101.6 


98.6 


95.1 


65.0 


06/30/89 


**  ESTIMATED  COMPLETION  DATE  ONLY 


c 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 


DATE: 11/09/89 

***  MISSOULA  DISTRICT  ♦** 

PAGE  NO:  2 

PRTHE“CORTRBCTOR  

"HONTT'DEPTT'OF'RIGRflfiYS'PROJT'RRNfiGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WAWnfflTF 

WORK  BEG. 
PROJ.COHP. 

" ‘ PERCENT'  ‘ PERCENT' ' V CONST'. " V CONT'. 
PROJECT  TIME 

COMPLETE  USED 

F 5-6(7)160 

DICKEY  LAKE  - NORTH  & SOUTH 

8.71* 

GRADING.  AGGREGATE  SURFACING.  J.J.  WELCOME  CONST.  CO.,  INC. 

PLANT  MIX  BITUMINOUS  SURFACING 

l OPEN  GRADED  FRICTION  COURSE  % 7,276,935  $ *,012,373  $ 

12/13/88 

02/27/89 

*♦11/15/90 

F.P.H.  PIEDALUE,  EUGENE  R. 

PHONE  NO. 88 1-22 13 

55.1  53.5 

BRF  6-1(28)105 

W.OF  DIXON(RAVAIS  CREEK) 

0.113 

APPROACHES.  6RADIN6,  AGGREGATE 
SURFACING  i PLANT  MIX 

BITUMINOUS  SURFACING  $ 

GLENN  REHBEIN  EXCAVATING, INC. 

3**, 697  1 32*, 2*9  $ 

12/13/88 

03/28/89 

10/19/89 

F.P.H.  HAART,  WILLIAM  C. 
PHONE  NO. 5*9-6*91 

100.0 

97.8 

RTF  7-2(11)83 

LOLO-HISSOULA 

B.200 

PLANT  MIX  BITUMINOUS  OVERLAY 
l OPEN  GRADED  FRICTION  COURSE 

$ 

AMERICAN  ASPHALT  INC. 

1,25*, 109  $ 1,181 ,**8  * 

02/06/89 

0*/03/89 

09/25/89 

F.P.H.  JOHNSON,  BOB 

PHONE  NO. 5*9-6*91 

100.0 

92.8 

RTF  2*-l(26)2 

GRADING.  AGGREGATE  SURFACE, 
PLANT  MIX  BITUMINOUS  SURFACING 

HILDE  CONSTRUCTION  CO.. INC. 

05/01/89 

F.P.H.  GREEN,  JAMES  L. 

BONNER-NORTHEAST 

07/19/89 

PHONE  NO. 258-6853 

*.026 

6 PLANT  MIX  SEAL  COURSE 

$ 

3,390,750  $ 

1,016,215 

$ 

*♦07/15/90 

29.9 

52.0 

HES  *1*1(61) 

INTERSECTION  LIGHTING 

KALISPELL  NEON 

05/01/89 

F.P.H.  GREEN,  JAMES  L. 
PHONE  NO. 258-6853 

5 INTERSECTIONS  NEAR  RONAN 

06/23/89 

0.000 

$ 

37,625  $ 

25,629 

$ 

**12/09/89 

67.6 

93.3 

F-HES  1-2(60)197 

GRADE,  AGGREGATE  SURFACE, 

PLANT  MIX  BITUMINOUS  SURFACE, 

CENTURY  COMPANIES.  JV 

06/05/89 

F.P.H.  TOHBRINK,  DAN 

MARIAS  PASS  RECREATNAL. COMPLEX 

07/05/89 

PHONE  NO. 755-57 17 

0.**9 

SEAL  6 COVER  AND  CONSTRUCT 

$ 

658,573  * 

633,968 

$ 

**11/10/89 

96.3 

90.2 

F 1-2(66)125 

US  2 l RESERVE  DRIVE 

SIGNALS  & LIGHTING 

0.000 

MONTANA  LINES,  INC 

i *6,976  * *8,237  $ 

07/11/89 

10/06/89 

10/20/89 

F.P.H.  TOHBRINK,  DAN 

PHONE  NO. 755-57 17 

100.0 

37.5 

HES  *1*1(58) 

SAFETY  SLOPE  FLATTENING  l 

A-l  PAVING,  INC. 

07/16/89 

F.P.H.  MARIN,  GARY  R. 

PHONE  NO. 755-57 17 


**  ESTIMATED  COMPLETION  DATE  ONLY 


r-r 


c 


DATE: 11/09/89 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 
♦♦*  MISSOULA  DISTRICT  *** 

PRIME  CONTRACTOR 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATF 
WORK  BEG. 
PRO J. COMP. 

?TGCr5rrNEBRTBCr5PECC 

0.000 

TCfffTT  "MIT  irTOfMS  TtJRFBCrfIG  ' " " 

% 

169,962  * 193,711  * 

O0/257G9 

10/12/89 

RTF  5-2(90)79 

ELHO-ROLLINS 

5.780 

PLANT  MIX  BITUMINOUS  OVERLAY, 

SEAL  t COVER 

$ 

RIVERSIDE  CONTRACTING 

887,966  i 665,357  $ 

08/29/89 
09//  //n 

**12/09/89 

F 1-2(97)81 

PLANT  MIX  BITUMINOUS  SURFACING 

RIVERSIDE  CONTRACTING 

09/05/89 

HcGREGOR  LAKE 


8.500 


OVERLAY  l MINOR  WIDENING 


PAGE  NO:  3 

‘R0RT7'DEPT7"0rRTGRflB75‘PR(n7~NfiRBGER 


$ 1,978,152  $ 281,932  $ 


/ / 

**12/09/89 


PROJECT 


TIME 

USED 


100.0  90.0 


F.P.H.  CHRISIN6ER, KENNETH  L 
PHONE  NO. 899-3808 
75.0  66.7 


F.P.H.  MARIN,  GARY  R. 

PHONE  NO. 755-57 17 
19.3  11.1 


IR  90-2179)106  SPRINKLER  REHAB. 

VAN  BUREN  STREET  INTERCHANGE 

1.000 


GREG  BAIN  l COMPANY 
109,075  $ 92,067 


10/02/89  F.P.H.  COLYER,  SUSAN  C. 

10/18/89  PHONE  NO. 258-6853 
**12/09/89  90.9 


RS  212-1(9)0 
DIXON-NORTH 


GR, AGG  SURF ,PLT  HI X , SEALtCOVER  A-l  PAVING,  INC. 


3.399 


1,930,167  $ 19,302 


10/02/89  F.P.H.  WILLIAMS,  JAMES  R. 

/ / PHONE  NO. 299-5278 

**12/09/89  1.0 


HES  7-1(38)99 
NORTH  OF  HAHILTON 


intersection  improvement 


WESTERN  MATERIALS,  INC. 


0.000 


259,289  $ 0 


11/03/89  UNASSIGNED 

/ / 

♦*11/10/89  0.0 


SHP  2799(89)  crush  & stockpile 

CRUSH  AND  STOCKPILE  HISSOULA  D 

0.000 


SCHELL INGER  CONST  CO. 
180,000  $ 


11/03/89  UNASSIGNED 

/ / 

♦♦06/30/90  0.0  BY  06/30/90 


SHP  3299(89)  crush  & Stockpile  SCHELLINGER  CONST  CO. 

CRUSH  AND  STOCKPILE  HISSOULA  D 

0.000  * 295,900  t 0 % 


11/03/89  F.P.M.  Williams,  James 

I'  Phonp  No.  244-5278  run((0ftinA 

*♦06/30/90  O BY  06/30/90 


**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
rnNQTRiimnN  riirpqii 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 


DATE: 11/09/89 

**♦  MISSOULA  DISTRICT  *♦* 

PAGE  NO:  6 

PRIME  CONTRACTOR 

HORT.  DEPT.  OF  RTSRBAYS  PROJT'MARBBER 

PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE  PERCENT  PERCENT  X CONST.  X CONT. 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

MI  SSOULAD I sTri  C 1 TOTALS : 

* 59,562,016  \ 61,786.220  \ 

— ~-*i#  BOTTrOTSTRTCf'ti* 

70.2 

F-BRF  13-116)56 
NORRIS  HILL 

9.812 


RTF-BRF  8-2(15)36 

HELENA  - WEST  (WEST  SECTION) 

5.095 


IR  15-2(56)93 
MELROSE-NORTH 

5.707 


F 66-3(2)62 

15  HI.  NE  OF  WISDOM-NORTHEAST 

9.166 


RTF-BRF  8-1(13)11 
AVON  - ELLISTON 

12.000 


F-FH  50-1(8)1 

WEST  YELLOWSTONE  - NORTH 

7.998 


BR  9020(7) 

ROCK  CR  BR . ( SKALKAHO  RD.) 

0.151 


GRADING,  AGGREGATE  SURFACING, 
PLANT  HIT  BITUMINOUS  SURFACING 
SEAL  6 COVER  ♦ 


GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
SEAL  6 COVER  AND  STRUCTURE  $ 


PLANT  MIX  BITUMINOUS  SURFACE, 
SEAL  6 COVER 

$ 


PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  l COVER 

* 


GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

$ 


PLANT  MIX  BITUMINOUS  OVERLAY 

* 


GRADE  i AGGREGATE  SURFACING 

$ 


HILDE  CONSTRUCTION  CO., INC. 

5,358,602  ♦ 5,791,772  i 

08/06/87 

09/23/87 

09/05/89 

F.P.M.  FLYNN,  CLAUDE 

PHONE  NO. 696-3226 

100.0 

120.6 

MARONICK  CONST.  CO.,  INC 

3,196,026  * 3,155,365 

$ 

08/06/87 

09/02/87 

09/20/89 

F.P.M.  BROELL,  IRVIN 

PHONE  NO. 666-6338 

100.0 

103.8 

AMERICAN  ASPHALT  INC. 

1,562,588  $ 1,557,617 

$ 

06/11/88 

05/19/88 

07/12/89 

F.P.M.  WILLIAMS,  PAUL 

PHONE  NO. 683-6290 

100.0 

107.8 

JIM  GILMAN  EXCAVATING  INC. 

1,126,399  * 1,167,610 

$ 

05/06/B8 

07/27/88 

09/06/89 

F.P.M.  WISSINGER,  HARK 
PHONE  NO. 692-6666 

100.0 

112.9 

SK  CONSTRUCTION,  INC. 

7,520,122  ♦ 7,566,693 

$ 

09/02/88 

10/03/B8 

**07/06/90 

F.P.M.  UNASSIGNED 

PHONE  NO. 692-6666 

98.0 

90.8 

H.  K.  CONTRACTORS,  INC. 

I, 602,856  $ 1,660,881 

$ 

09/02/88 

05/16/89 

*♦11/25/89 

F.P.M.  SAUNDERS, LESLIE 
PHONE  NO. 587-5785 

89.9 

89.7 

TAHIETTI  CONSTRUCTION  CO. 

317,169  % 316.152 

* 

11/09/88 

12/19/88 

07/27/89 

F.P.M.  WIEBE,  HAROLD 

PHONE  NO. 682-7678 

100.0 

77.8 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTHEMT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 


DATE: 11/09/89 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  5 

PRTHE“CONTRfiCTOR 

HURT.  DEPT.  OF  HIGHWAYS  PROj, 

.MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AMD  DA7F 
WORK  BEG. 
PRO J. COMP. 

PERCENT  PERCENT'  J CONST'." 
PROJECT 

COMPLETE 

TCONT'. 

TIME 

USED 

F 46-7(1)65 

WISE  RIVER-EAST 

8.231 

PLANT  MIX  BITUMINOUS  OVERLAY, 
SLOPE  FLATTENING  AND 

SEAL  i COVER 

AMERICAN  ASPHALT  INC. 

$ 673,044  t 668,231  $ 

11/09/88 

04/05/89 

09/01/89 

F.P.H.  WISSINGER,  MARK 

PHONE  NO. 492-6464 

100.0 

75.0 

F 14-1(2)1 

TOWNSEND-EAST 

5.700 

PLANT  MIX  BITUMINOUS  OVERLAY 

GLENN  REHBE1N  EXCAVATING, INC. 

$ 715,373  $ 693,648  * 

12/13/88 

03/09/89 

08/01/89 

F.P.H.  BROELL,  IRVIN 

PHONE  NO. 444-6338 

100.0 

53.3 

IR  90-3164)181  PLANT  NIK  BITUMINOUS  OVERLAY  JIN  GILHAN  EXCAVATING  INC.  12/13/08  F.P.H.  ERICKSON,  WALTER 

DEER  LODGE  - N.  I S.  I OPEN  GRADED  FRICTION  COURSE  03/15/89  PHONE  NO. 563-8255 

8.200  ♦ 1,268,075  * 1,186,458  $ 10/25/89  100.0  88.3 


BR  9025(6) 

ROAD  APPROACHES 

TRACY  COWDREY  6 ASSOC. 

02/06/89 

F.P.H.  GILHAN,  ROBERT 

PHONE  NO. 494-3224 

100.0 

TENMILE  CR.-HcHUGH  LANE 

0.044 

♦ 191,519  * 195,002  * 

05/15/89 

09/05/89 

87.0 

IR  90-6(49)301 

CONCRETE  PAVEMENT 

COP  CONSTRUCTION  CO. 

02/06/89 

F.P.H.  HcCORHICK  , THOMAS 

BOZEMAN-WEST 

REHABILITATION 

04/04/89 

PHONE  NO. 586-5074 

5.941 

$ 1,754,317  * 1,678,838  * 

**11/15/89 

95.7 

05.5 

RT  1(16) 

PLANT  MIX  BITUMINOUS  LEVELING, 

MARVIN  A.  REHBEIN 

03/31/09 

F.P.H.  WILLIAMS.  PAUL 
PHONE  NO. 683-6290 

BARRETT'S  INTERCHANGE'S 

SEAL  6 COVER 

06/15/89 

RT  1(17) 

DELL-RED  ROCK  INTERCHANGE 

IR  90-6(50)286 

W.  OF  BOZEMAN  (2  LOC:S.) 

RTF  84-4(5)22 

FOUR  CORNERS-WEST 

RTS  205-1(10)6 

LOGAN-BELGRADE 

RTS  222-1(1)0 

JACKSON  INTERCHANGE-DILLON 

44.600 

$ 1,215,167  * 1,269,822  * 

10/11/89 

100.0 

BY  09/01; 

**  ESTIMATED  COMPLETION  DATE  ONLY 


. .... 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 


DATE:ll/09/89  ♦♦♦  BUTTE  DISTRICT  ♦♦♦  PAGE  NO:  6 

-PRIHETONTRACTOIT HDHT7-DEPT:“0F”RIGH8B75-PR03:~HBNBGER 

- - AWARD”  DflTF " * PERCENT'  ‘ PERCENT'  T CONST'.  ~ ~ Y CDRT. 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

WORK  BEG. 
PROJ.COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

BR  9039(8) 

BRIDGES  OVER  CLARK  FORK 

JIM  GILMAN  EXCAVATIN6  INC. 

05/01/89 

F.P.H.  GILMAN,  ROBERT 

N.  OF  DEER  LODGE  BR.OVER  C.FK. 

l OVERFLOW 

05/30/89 

PHONE  NO. 494-3224 

0.416 

(PRESTRESSED  CONCRETE  BEAMS) 

$ 

520,106  1 

466,747  $ 

10/25/89 

100.0 

62.5 

H-BRH  1816(3) 

6RADIN6,  AGGREGATE  SURFACING 

JIM  GILMAN  EXCAVATING  INC. 

06/05/89 

F.P.H.  FLYNN,  CLAUDE 

ELIZABETH  WARREN  AVE. -BUTTE 

AND  PLANT  Mil  BITUMINOUS 

07/10/89 

PHONE  NO. 494-3224 

1.103 

SURFACING 

$ 

1,000,313  $ 

960,993  $ 

♦♦11/16/89 

96.1 

93.3 

H 5807(6) 

PLANT  MIX  BITUMINOUS  OVERLAY, 

MARONICK  CONST. 

CO.,  INC 

06/05/89 

F.P.H.  ENGSTEDT,  CARL 

CEDAR  ST. -HELENA 

SIGNALS  6 SIGNING 

07/17/89 

PHONE  NO. 793-5850 

0.522 

% 

198,759  $ 

184,850  * 

10/16/89 

100.0 

63.3 

BR  9059(8) 

BRIDGE  OVER  MADISON  RIVER 

IDAHO  CONSTRUCTION 

07/11/89 

F.P.M.  WIEBE,  HAROLD 

ENNIS  LAKE-AMI. E. OF  McALLISTER 

08/11/89 

PHONE  NO. 682-7678 

0.102 

$ 

514,358  $ 

182,614  $ 

♦♦12/19/89 

35.5 

41.7 

F 19-1(9)10 

BRIDGE  OVER  WARM  SPRINGS  CREEK 

JIM  GILMAN  EXCAVATING  INC. 

07/11/89 

F.P.H.  ERICKSON,  WALTER 

WEST  VALLEY  HI. -ANACONDA 

OVERLAY  l WIDENING 

08/24/89 

PHONE  NO. 563-8255 

6.699 

$ 

1,513,143  * 

577,502  $ 

♦♦12/29/89 

38.2 

47.6 

IR  90-7(56)353 

ROCK  OVERHANG  REMOVAL 

ABCON  INC. 

07/11/89 

F.P.H.  SAUNDERS. LESLIE 

1 MI.W.OF  SPRINGDALE 

09/05/89 

PHONE  NO. 587-5785 

0.000 

$ 

440,019  % 

268,005  * 

♦♦12/09/89 

60.9 

60.0 

H 1807(6) 

WIDEN  214.5  FT. 

JIM  GILMAN  EXCAVATING  INC. 

07/11/89 

F.P.H.  WISS1NGER,  HARK 

CONTINENTAL  DRIVE-BUTTE 

BRIDGE  OVER 

08/01/89 

PHONE  NO. 492-6464 

1.227 

MONTANA  WESTERN  R.R. 

$ 

758,198  $ 

369,160  $ 

♦♦01/05/90 

4B.7 

53.3 

RTF  41-1(6)0 

PLANT  MIX  BITUMINOUS 

RIVERSIDE  CONTRACTING 

08/08/89 

F.P.H.  BROELL,  IRVIN 

PHONE  NO. 444-6338 


♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


c 


■ 


DATE: 11/09/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 
***  BUTTE  DISTRICT  ♦♦♦ 

"PRIHE'CDHTMCTOir"" 


PAGE  NO:  7 

"R0RT:‘DEPT:"0F'flTGflRB75“PR(l]:"RBNfiGER 

' WARD"  TffiTT  ' ' PERGENT ' PEMRT  * V CONST'.  ~~V  FORT". 


PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

WORK  BEG. 
PROJ.COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

BWJR-WTR 

SffifFfiCrfTG  (FVEfOY 

09/W59 

11.700 

» 

959,268  $ 

797,93!  * 

♦#05/25/90 

83.2 

65.0 

RS  411-1(3)0 

(2  BRIDGES) 

PIONEER  READY  MIX 

08/08/89 

F.P.M.  McCORHICK  , THOMAS 

SPRINGHILL  ROAD 

78.00  FT  BRIDGE  OVER 

08/21/89 

PHONE  NO. 586-5076 

6.300 

EAST  GALLATIN  RIVER 

t 

2,938,801  i 

1,626,080  * 

♦♦08/03/90 

55.3 

60.0 

EACF  24-2(8)43 

GRADE.  GRAVEL  AND  PLANT  Mil  BI 

JIM  GILMAN  EXCAVATING  INC. 

09/05/89 

F.P.M.  ENGSTEDT,  CARL 

OVANDO-EAST 

TUM I NOUS  OVERLAY. 

10/05/89 

PHONE  NO. 793-5850 

12.200 

$ 

6,063,768  ♦ 

126,139  * 

♦♦12/09/89 

3.1 

1.7 

RTF  13-1(13)60 

SLOPE  FLATTENING 

JIM  GILMAN  EXCAVATING  INC. 

10/02/89 

F.P.M.  FLYNN,  CLAUDE 

NORRIS  HILL 

10/25/89 

PHONE  NO. 696-3226 

0.000 

$ 

32,079  % 

25,185  ♦ 

♦♦01/01/90 

78.5 

BY  11/01/89 

IR  90-4(39)232 

ROCKFALL  PROTECTION 

JIM  61LHAN  EXCAVATING  INC. 

10/02/89 

F.P.M.  FLYNN,  CLAUDE 

HOMESTAKE  PASS 

/ / 

PHONE  NO. 696-3226 

0.000 

♦ 

111,800  * 

1,118  $ 

♦♦12/09/89 

1.0 

IR  15-1(72)17 

Plant  mix  over  lay. 

EMPIRE  SAND  AND  GRAVEL  CO.. INC 

11/03/89 

F.P.M.  WILLIAMS,  PAUL 

LIMA  - REDROCK 

seal  & cover 

/ / 

PHONE  NO. 683-6290 

IR  15-1(73)37 

♦♦12/23/89 

RED  ROCK  INTERCHANGE  - NORTH 

38.350 

t 

5,993,337  * 

0 * 

0.0 

HES  4141(62) 

safety  i«prove«ents 

L.A.  CONSTRUCTION 

11/03/89 

UNASSIGNED 

3 LOC ' S , DI ST . 2 

/ / 

0.000 

$ 

36,336  $ 

0 * 

♦♦12/23/89 

0.0 

SMP  6199(89) 

crusch  & stockpile 

JIM  GILMAN  EXCAVATING  INC. 

11/03/89 

F.P.M.  Williams, 

Paul 

Phone  no.  683-6290 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


■O 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 


DATE: 11/09/89 

♦**  BUTTE  DISTRICT  *»* 

PAGE  NO:  8 

‘PRTHE'COflTRfiCTOR  

*hort:"dept 

:”OP'rti;rba7S”prot;'ranager 

PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK 

PROJECT  DESIGNATION 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE” 
WORK  BEG. 
PRO J. COMP. 

"PERCERT” 

PROJECT 

COMPLETE 

PERCENT  ~ Y CURST'.  ” ” Y CURT. 

TIME 

USED 

CRUSH  AND  STOPrCC  ROTTETrST 

0.000 

$ 198,000  $ 0 $ 

r7— - 
*♦06/30/90 

0.0 

BY  06/30/90 

19!!035!B]n:i5TM 


””***  GREBrFfiCCS’DISTRiCr***' 


70 


F-RRS-BRF  60-2(19)81 

RECONSTRUCTION 

SLETTEN  CONSTRUCTION  CO. 

12/07/87 

F.P.M.  ROBINSON.  FRANK 

GREAT  FALLS  - EAST 

8.897 

♦ 9,779,786  * 10,166,719  $ 

02/16/88 

**11/22/89 

PHONE  NO. 727-6350 

98.0 

96.3 

BRF  1-6(8)303  BRIDGE  APPROACHES 

INLAND  ASPHALT 

07/11/88 

F.P.M.  GREGORY.  DOUGLAS 
PHONE  NO. 265-6821 

SW  OF  GALATA  (N  FK.WIL.CR.) 

08/02/B8 

RTF  1-6(11)292 

GALATA-E.l  W. 

09/29/89 

16.076 

$ 2,155,009  $ 2,080,193  ♦ 

100.0 

100.0 

IR  000BI15) 

REST  AREA  REHABILITATION 

WILLIAMS  BROTHERS  CONSTRUCTION 

09/02/88 

F.P.M.  STEEN,  GARY 

REST  AREAS-DISTRICT  »3 

DEARBORN  REST  AREA-NORTHBOUND 

0.000 

* 676,220  * 660,675  $ 

10/11/88 

**12/15/89 

PHONE  NO. 727-6350 

97.1 

BY  06/15/89 

RS  255-1(1)0 

RUDYARD-NORTH 

5.300 

PLANT  MIT  SURFACING  OVERLAY  GLENN  REHBEIN  EXCAVATING, INC. 

♦ 990,552  » 936,633  ♦ 

10/07/88 

06/10/89 

09/07/89 

F.P.M.  GREGORY,  DOUGLAS 
PHONE  NO. 265-6821 

100.0 

97.5 

RS  271-1(3)1 

DRUMMOND-N . ( S . SECT . ) 

3.650 

AGGREGATE  SURFACING,  AMERICAN  ASPHALT  INC. 

PLANT  MIX  BITUMINOUS  SURFACING 

AND  SEAL  & COVER  $ 282,767  ♦ 282,735  t 

11/09/88 

05/11/89 

08/09/89 

F.P.M.  ENDERSON,  GLEN 

PHONE  NO. 288-3898 

100.0 

97.8 

IR  15-6(26)301 

PLANT  MIX  BITUMINOUS 

GLENN  REHBEIN  EXCAVATING, INC. 

12/13/88 

F.P.M.  SMITH,  WALT 

POWER  - N.i  S. 

SURFACE  OVERLAY 

03/30/89 

PHONE  NO. 727-6350 

7.750 

t 2,275,769  t 2,176,110  % 

**11/16/89 

95.6 

90.2 

»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 11/09/09 


PROJECT  NUMBER  MILEA6E 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/09 


***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  9 

■““PRTfrCONTRACTOR  R0RT7"DEPT7“0F'RTGHBfiY5'PR0]7'HfiNAGER 

flTfflGrWTT"PERl^'PERCEm"VtI)NS'r."rCOflT: 

CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  COMPLETE  USED 


RT  37(10)  PLANT  MIT  BITUMINOUS  OVERLAY,  MARVIN  A.  REHBEIN 

CONRAD-N  SEAL  l COVER 

RT  37(11) 

DUTTON-N  (EAST  FRONTAGE  RD.) 

RTF  9-1(3)21 
BOWMANS  CORNER-CHOTEAU 
RTF  21-1(3)0 

MIDWAY  ROAD  INTER.  - CONRAD 
HES  21-1(9)1 
CONRAD  1 -CONNECTION 

66.700  $ 1,531,206  $ 1,505,656  * 


03/31/89  F.P.H.  WICKHAN.  TERRY 

06/22/09  PHONE  NO. 278-7931 

09/25/89  BY  09/01/89 


100.0 


F 60-2(23)90 

PLANT  MIX  BITUMINOUS  OVERLAY 

UNITED  MAT'LS  OF  GREAT  FALLS 

05/01/89 

F.P.M.  ROBINSON.  FRANK 
PHONE  NO. 727-9350 

100.0 

10TH  AVE. SO. -GT. FALLS 

2.929 

* 1,129,779  $ 979,188  1 

06/05/09 

10/16/89 

IR  15-7(23)393 

NORTH  OF  CONRAD-N. 

11.070 

PLANT  MIX  BIT.  OVERLAY,  SEAL  6 
COVER 

t 

HILDE  CONSTRUCTION  CO., INC. 

2,969,036  * 1,903,923  ♦ 

05/01/89 

05/23/89 

*♦11/16/89 

F.P.H.  LEO,  DENNIS 

PHONE  NO. 939-2652 

56.8 

RTF  9-l(5)0 

BOWMANS  CORNER 

20.900 

PLANT  MIX  BITUMINOUS  OVERLAY, S 

EAL  t COVER 

% 

JIM  GILMAN  EXCAVATING  INC. 

1,231,396  $ 1,059,758  $ 

06/05/89 

06/28/89 

**01/05/90 

F.P.H.  NUGENT,  KEN  (ACT.) 
PHONE  NO. 727-9350 

86.1 

RTF  80-1(5)28 
6ERALDINE-S0UTH 

18.200 

PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  6 COVER 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

$ 1,058,916  1 977,98!  » 

06/05/89 

07/22/89 

**01/05/90 

F.P.H.  ENDERSON,  GLEN 
PHONE  NO. 288-3898 

92.9 

BRS  396-1(1)9 

SAVOY-N.  & S. 

0.781 

PIPES  6 APPROACHES 

COP  CONSTRUCTION  CO. 

$ 965,736  t 290,986  $ 

07/11/89 

07/31/89 

*♦12/19/89 

F.P.H.  TREFTZ,  GORDON 
PHONE  NO. 253-26 16 

62.5 

90.0 


86.0 


BY  09/01/89 


52.1 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DftTE: l 1/09/09 


PROJECT  NUMBER  HILEABE 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 
**»  GREAT  FALLS  DISTRICT  **« 

PRIfTCONTRfiCTOR 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 


PAGE  NO:  10 

(,OUT:“UEpT;~|jp-flT  GHO  AVS  “PROIT- RBN  AGER 
T\WRrMTE'"PERCETir-PERCENT*‘VCORSr._'rCOin‘. 
WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 


RTF-BRF  24-1(29)23  244.0  FT  BRIDGE  OVER  BLACKFOOT  NELCON,  INC. 

GREENOUGH  HILL-NORTH  RIVER 

3.936  (BRF  FUNDS)  * 3,686,020  » 945,562 


00/08/89  F.P.M.  STEEN,  GARY 

08/22/89  PHONE  NO. 727-4350 
**08/31/90  25.7  28.3 


HES  1-6(12)387 
EAST  OF  HAVRE 
HES  1-7(10)425 
EAST  OF  HARLEM 


SAFTY  IMPROVEMENTS  - 
CABLE  GUARDRAIL 


ONE  WAY  SIGN  AND  CONST.  INC. 


08/08/09  F.P.M.  TREFTZ,  GORDAN 

10/03/89  PHONE  NO. 253-2616 

10/17/89 


0.000 


42,273  $ 38,463  $ 


100.0 


43.3 


IR  15-7(24)322 

BRADY-N.S.  (SOUTHBOUND  LANE) 

11.565 


COLD  HILLING  AND  PLANT 
MIX  BITUMINOUS  SURFACING 
OVERLAY  $ 


EMPIRE  SAND  AND  GRAVEL  CO.. INC 
2,297,685  ♦ 1,827,755  $ 


08/24/89  F.P.M.  WICKMAN,  TERRY 

09/09/89  PHONE  NO. 278-7931 

**12/09/89  79.5 


32.2 


F 3-2(17)41  PLT  MIX  BIT  OVERLAY 

MAIN-CHOTEAU 

1.212 


A-l  PAVING,  INC. 

319,450  $ 0 $ 


10/02/89  F.P.M.  WICKMAN,  TERRY 

/ / PHONE  NO. 278-7931 
**12/09/89  0.0 


F-BRF  24-4(8)117 
SIMMS-WEST 

10.606 


GRADE,  AGGREGATE  SURFACING, 

PLANT  MIX  BITUMINOUS  SURFACING 
AND  SEAL  i COVER  $ 


SK  CONSTRUCTION,  INC. 
5,702,212  $ 0 $ 


10/02/89  F.P.M.  SMITH,  WALT 

/ / PHONE  NO. 727-4350 
**12/09/89  0.0 


SMP  3099(89)  Maintenance  stockpile  BILL  DENGEL  CONSTRUCTION 

CRUSH  AND  STOCKPILE  GREAT  FALL 

0.000  $ 181,700  $ 0 $ 


11/03/89  F.P.M.  Enderson,  Glenn 
**06/30/90  Ph°d!§  N°*  288-3898  by  06/30/90 


SMP  5099(89) 

CRUSH  AND  STOCKPILE  GREAT  FALL 

0.000 


BILL  DENGEL 

CONSTRUCTION 

11/03/89 

F.P.M.  Gregory,  Douglas 

172,500 

$ 0 * 

/ / 

**06/30/90 

Phone  No.  265-6821 

0.0  BY  06/30/90 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 
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MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 

DATE: 1 1 /09/89  ***  GREAT  FALLS  DISTRICT  ♦♦♦ 

PRTfrdRTRBCTOR 
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PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR 

PROJECT  DESIGNATION  AWARD  AMT.  PAYMENTS 

ABARD'  DATF ' ' PERCENT ' PERCENT" " T CONST'. " 
WORK  BEG.  PROJECT 

PROJ.COMP.  COMPLETE 

"TTCONT. 

TIME 

USED 

GREAT  FALLS  DISTRICT  TOTALS:  t 36,260,936  l 25.109.AT7  * 

***  GCERDI9E'DI5TRICT  *♦* 

i 

1 

1 

1 

1 

1 

1 

• 

1 

1 

i 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

acH 
• -c 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

I 

1 

1 

1 

1 

1 

1 

1 

1 

F-BRF-HES  25-1(9)0 

GRADING,  AGGREGATE  SURFACING, 

EMPIRE  SAND  AND  GRAVEL  CO. 

, INC 

11/06/87 

F.P.H.  FRIEND,  DAVE 

CIRCLE  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING 

02/17/88 

PHONE  NO. 365-2877 

8.586 

AND  SEAL  i COVER  $ 

5,356,768  $ 5,602,829 

$ 

08/29/89 

100.0 

86.9 

RS  253-21 A >37 

AGGREGATE  SURFACING  AND 

PRINCE,  INC. 

08/08/88 

F.P.M.  WOLF,  LARRY 

BROCKWAY-N.&  S. 

PLANT  MIX  BITUMINOUS  SURFACING 

09/29/88 

PHONE  NO. 685-2883 

9.B8A 

$ 

1,268,023  % 1,325,090 

t 

10/21/89 

100.0 

106.7 

F-HES  37-3(2)70 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PRINCE,  INC. 

10/07/88 

F.P.M.  STROHHAYER,  DUANE  J. 

7MI.E.0F  ASHLAND-E. 

SEAL  6 COVER 

11/18/88 

PHONE  NO. 232-1093 

7.  BOO 

« 

1,792,569  * 1,711,960 

$ 

10/13/89 

100.0 

108.0 

RS  261-2(2)26 

AGGREGATE  SURFACING  i 

PORTABLE  PAVERS,  INC. 

11/09/88 

F.P.H.  BALDWIN, JAMES 

RICHLAND  CO.LINE-N. 

PLANT  MIX  BITUMINOUS  SURFACING 

06/30/89 

PHONE  NO. 787-5701 

7.A15 

i 

1,352,057  $ 1,230,666 

$ 

♦♦12/19/89 

91.0 

93.6 

IR  9A-6(37)218 

PLANT  MIX  BITUMINOUS 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

F.P.M.  FRIEND,  DAVE 

GLENDIVE-EAST 

SURFACING  OVERLAY  & 

03/12/89 

PHONE  NO. 365-2877 

51.000 

OPEN  GRADED  FRICTION  COURSE  $ 

6,650,578  1 6,260,659 

* 

♦♦11/15/89 

95.3 

96.2 

H 5008(3) 

GRADE,  GRAVEL  SURFACE, 

CENTURY  PAVING  INC. 

12/13/88 

F.P.H.  WOLF,  LARRY 

SARGENT  AVE.&  ALLARD  ST.GLEND. 

PLANT  MIX  BITUMINOUS  SURFACING 

06/18/89 

PHONE  NO. 685-2883 

0.376 

» 

612,803  * 615,166 

$ 

10/17/89 

100.0 

101.7 

BRS  270-1(1)7 

APPROACHES,  GRADING  AND 

SLETTEN  CONSTRUCTION  CO. 

12/13/88 

F.P.M.  SCHNEIDT,  JOE 

N.E.OF  ALBIONILITT.MIS.RI.) 

AGGREGATE  SURFACING 

03/27/89 

PHONE  NO. 928-6025 

0.A17 

$ 

605,698  » 391,260 

$ 

10/17/89 

100.0 

96.6 

**  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 

DATE: i 1/09/89  *«  GLENDIVE  DISTRICT  *** 

PRIHrCONTMCTOR 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


MILEAGE 


TYPE  OF  WORK 


CONTRACT 
AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


PAGE  NO:  12 

N0RT:_DEPTr0rRTGRBfi75'PR0J:~RRNRGER 
"WARD'  DATT  ‘ “ PERCENT' ~ PEREEFT ' Y CONST’;  “ ~ V EURT". 
WORK  BEG.  PROJECT  TIME 

PROJ.COHP.  COMPLETE  USED 


RTF  16-6(6)266  OIL  MIT  OVERLAY,  SEAL  i COVER  MARVIN  A.  REHBEIN 

VANANDA-NU  t SE 

RTF  22-2(8)53 

RESERVE-N&S 

RTF  31-1(6)0 

E OF  GLAS60M-N 

RTF  32-1(7)0 

SE  OF  WOLF  POINT-N 

RTF  51-2(2)8 

DAWSON  COUNTY  LINE-NE 

38.600  * 1,820,075  $ 1,758,830  t 


03/31/89  F.P.M.  DUROCHER.  DOUGLAS 

06/18/89  PHONE  NO. 228-9678 

09/15/89  BY  09/01/89 


100.0 


HES  6161(62)  U1 

SLOPE  FLATTENING,  CABLE 

WICKENS  CONSTRUCTION,  INC. 

03/31/89 

F.P.M.  STEWART,  DONALD 

EAST  OF  MILES  CITY 

GUARDRAIL 

05/09/89 

PHONE  NO. 232- 1093 

F 2-1(12)23 

8.5  Hi.  W.  OF  POWDER  RIVER 

0.100 

* 177,607  $ 177,683  * 

06/28/89 

100.0 

62.2 

BR  9053(8) 

MILK  RI.  BR.  N.E.OF  VANDALIA 

0.378 

BRIDGE  OVER  MILK  RIVER 

SLETTEN  CONSTRUCTION  CO. 

$ 605,926  $ 527,971  * 

05/01/89 
06/05/89 
il  '65/rt 

F.P.M.  QUALE,  KENNETH 
PHONE  NO. 365-2877 

87.1 

92.5 

F 39-1(17)66 

COLSTRIP  INTERCHANGE'S. 

6.717 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS,  INC. 

♦ 539,986  t 506,772  $ 

05/01/89 

05/05/89 

08/28/89 

F.P.M.  STEWART,  DONALD 
PHONE  NO. 232-1093 

100.0 

80.0 

RTF  2-1(11)6 

BAKER  INTERCHANGE-E 

RTF  27-2(7)22 

BAKER-SOUTH 

OIL  MIX  OVERLAY,  SEAL  i COVER 

PORTABLE  PAVERS,  INC. 

05/01/89 

06/21/89 

10/12/89 

F.P.M.  STEWART,  DONALD 
PHONE  NO. 232-1093 

BY  09/01/89 

RTF  56-1(2)0 
WYOMING  LINE-NORTH 
RTF  57-5(11)212 
JORDAN-E 
RTF  57-6(6)269 


♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 


DATE: 11/09/89 

***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  13 

--“—™  * PRTHE'CONTRACTOR 

■"  HONTT'DEPTrorniGRHRYS'PROJrHAflAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION  • 

MILEAGE 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

""'“■■AWARFDATr*'PERmrr'PrRCETfr''rcT)Nsr.‘'vcT)Rr. 

WORK  BEG.  PROJECT  TIME 

PRO J. COMP.  COMPLETE  USED 

99.700 

$ 1,766.364  * 1,801,866  * 

100.0 

RS  245-1(6) 15 

MINOR  GRADING  AND  GRAVEL 

HILDE  CONSTRUCTION  CO., INC. 

05/01/89 

F.P.M.  FRIEND.  DAVE 

PHONE  NO. 365-2877 

BRUSETT-E.i  W. 

SURFACING 

08/01/89 

RS  391-1(1)0 

HAXBY  RD.-N.E.  OF  JORDAN 

87.161 

$ 1,558,880  $ 361,696  % 

**12/15/89 

83.2 

81.7 

BRS  938-1(5)36 

GRADING  6 AGGREGATE  SURFACING 

SHUMAKER  TRUCKING  AND  EXC. 

05/01/89 

F.P.M.  DUROCHER.  DOUGLAS 
PHONE  NO. 828-9978 

100.0 

BR.-S.OF  GLENTANA 

0.983 

% 828,103  i 806,958  % 

06/87/89 

10/16/89 

86.9 

F 1-9(17)598 

PLANT  MIX  BITUMINOUS  OVERLAY  PORTABLE  PAVERS,  INC. 

06/05/89 

F.P.M.  DUROCHER.  DOUGLAS 
PHONE  NO. 888-9978 

GLAS60W-EAST 

07/18/89 

F 1-9(80)598 

1ST  AVE. NO. -GLASGOW 

9.670  1 1,287,775  $ 908,635  $ 

**11/10/89 

70.6 

93.9 

F 8-8(5)83 

PLANT  MIX  BITUMINOUS 

PORTABLE  PAVERS, 

INC. 

07/11/89 

F.P.M.  SWANSON.  ROBERT  E. 

BAKER-EAST 

SURFACING  OVERLAY  l 

09/20/89 

PHONE  NO. 832-1093 

18.872  COLD  MILLING 

* 8,868,383  * 

93,870  $ 

**11/88/89 

9.1 

53.8 

F 57-7(9)306 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PORTABLE  PAVERS,  INC. 

09/05/89 

F.P.M.  NOVAKOVICH,  DUANE 

LINDSAY-SOUTHEAST 

SEAL  6 COVER 

/ / 

PHONE  NO. 653-1050 

10.300 

$ 1,877,079  * 13,618  t 

**18/09/89 

1.1 

RS  896-1(5)0 

PLANT  MIX  BITUMINOUS  OVERLAY, 

PORTABLE  PAVERS, 

INC. 

09/05/89 

F.P.M.  HOLTE IN, ANTHONY ( ACT ) 

GLASGOW  - N.W. 

SEAL  6 COVER. 

09/19/89 

PHONE  NO. 653-1050 

9.050 

$ 507,095  % 

879,636  $ 

**18/09/89 

55.8 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 1 1 /09/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOP  PERIOD  ENDING  10/31/89 
m GLENDIVE  DISTRICT  ♦** 


PAGE  NOMA 
'RORTrDEPTT'OrRIGRBfiVS'PROJT-RfiNfiGER 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PRO J. COMP. 

■'PERCERT”PCRCERT'TCt)f)BT7 

PROJECT 

COMPLETE 

~rmr. 

TIME 

USED 

RS  323-1 (8)0 

EKALAKA  - S. IN. SECT.) 

8.200 

PLT  Mil  OVERLAY,  SEALiCOVER 

PORTABLE  PAVERS,  INC. 

$ 1,528,805  * 0 t 

10/02/89 
/ / 

**12/09/89 

F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO. 232-1093 

0.0 

RS  689-1(3)9 

KINSEY  ROAD-EAST  SECTION 

9.505 

PLT  MIX  OVERLAY, SEAL  6 COVER 

PORTABLE  PAVERS,  INC. 

1 656,876  $ 0 % 

10/02/89 

10/06/89 

**12/09/89 

F.P.M.  STROHMAYER,  DUANE  J. 
PHONE  NO. 232-1093 

0.0 

13.3 

SMP  2899(89) 

CRUSH  AND  STOCKPILE  GLENDIVE  D 

0.000 

CENTURY  COMPANIES,  JV 

$ 277,000  * 0 * 

11/03/89 
/ / 

**06/30/90 

UNASSIGNED 

0.0 

BY  06/30/90 

GLENDlVt  DISTRICT  TOTALS: 

I 29,731,89(5  1 21 ,552,  DCS  1 

"■♦♦♦llftlNGS'DISTRICT  ♦** 

'■■'7 £5 

F 16-5(5)169 

MAIN  ST. -ROUNDUP 

RTF  61-1(6)0 

ROUNDUP-NORTH 

7.621 

PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO., INC. 

* 2,619,166  $ 2,371,977  $ 

07/11/88 

0B/22/B8 

09/19/89 

F.P.M.  SACKS,  RAY 

PHONE  NO. 673-3356 

100.0 

101.8 

RS  236-1(7)0 

HILGER-WINIFRED 

26.085 

WIDENING,  PLANT  MIX  BITUMINOUS 
OVERLAY,  SEAL  i COVER 

INLAND  ASPHALT 

♦ 2,667,669  * 2,332,619  $ 

07/11/88 

09/02/88 

*♦12/15/89 

F.P.M.  PASSOW,  ROBERT 

PHONE  NO. 673-2218 

95.3 

101.6 

F 6-1(10)29 

BRIDGER  REST  AREA 

0.000 

REST  AREA  REHABILITATION 

OLTROGGE  CONSTRUCTION  INC. 

$ 372,036  * 367,686  $ 

12/13/88 

03/06/89 

♦*12/15/89 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO. 265-7695 

98.0 

**  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 11/09/89 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

nrw-rrwi7 

HUNTLEY  - POHPEY'S  PILLAR 
HES  560-1(7)0 

N.OF  POHPEY'S  PILLAR  INTCH. 


RTF  61-3(8)67 
8 MI . E OF  ROY-N 


RT  2(8) 

HARDIN  - M 
RT  49(7) 

REEDPOINT  -E  & W 


BRS  420-1(1)0 
ABSAROKEE-ROSEBUD  CR. 


F 72-1(2)0 
BELFRY-SOUTH 


RTF  14-4(10)146 
LAV1NA-EAST 


RS  297-1(4)26 
JUDITH  GAP-EAST 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 
**♦  BILLINGS  DISTRICT  *♦* 
■PRTHE'COHTRACTOR' 


PAGE  N0:15 

'flONT7'DEPT7~OF7TGflBfi7S'PROJ7"RfiRRGER 


MILEAGE  TYPE  OF  WORK 

7C(WT-ffr?irTIwrfJ(rag. 

LANT  HIT  SEAL  COURSE 

17.000 


16.900 


SEAL  6 COVER 


SEAL  6 COVER 


19.700 


0.139 


10.400 


22.400 


12.071 


BRIDGE  OVER  ROSEBUD  CREEK 


MINOR  WIDENING  AND 
PLANT  MIX  SURFACING  OVERLAY 


SEAL  6 COVER 


PLANT  MIX  BITUMINOUS 
SURFACING  OVERLAY 


CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

wnffir 

WORK  BEG. 
PROJ.COHP, 

“raiCBir'PERrEHr'rciJHsr." 

PROJECT 

COMPLETE 

'vcdnt: 

TIME 

USED 

WIRE  SAND  AND  GRAVEL  CO. , INC 

52/06/09 

02/20/89 

**01/02/90 

'7;p;fl:Tflfffn:T0fi;&0000r'50; 
PHONE  NO. 967-2464 

4,264,688  I 

4,026,615  1 

94.4 

79.8 

PORTABLE  PAVERS 

822,147  $ 

, INC. 

822,750  $ 

03/31/89 

05/02/89 

**01/05/90 

F.P.M.  PASSOW,  ROBERT 

PHONE  NO. 473-2218 

98.0 

BY  09/01/89 

MIDLAND  O’LEARY 

INC. 

03/31/89 

05/01/89 

09/29/89 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 248-3827 

BY  09/01/89 

719,863  $ 

695,161  $ 

100.0 

MACKIN  CONSTRUCTION  CO 

388,395  » 372,255  % 

03/31/89 

05/10/89 

10/23/89 

F.P.M.  TAYLOR.  DONALD 

PHONE  NO. 252-9735 

100.0 

104.4 

MIDLAND  O’LEARY 

1,639,726  ♦ 

INC. 

1,410,096  $ 

05/01/89 

06/06/89 

♦♦12/02/89 

F.P.M.  SCHUHAN,  DAVID 

PHONE  NO. 664-3325 

86.0 

124.4 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

1,186,229  $ 1,183,408  ♦ 

06/05/89 

06/05/89 

09/29/89 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 248-3827 

100.0 

73.3 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

867,820  $ 722,910  $ 

06/05/89 

06/22/89 

**11/14/89 

F.P.M.  PASSOW.  ROBERT 

PHONE  NO. 473-2218 

83.3 

77.5 

**  ESTIMATED  COMPLETION  DATE  ONLY 


\r  ' 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 


DATE: 11/09/89 

♦♦*  BILLINGS  DISTRICT  ♦** 

PAGE  N0:16 

PRIFTCORTRACTOR 

'RONTT'DEPTT'OF'RTGRBAYS'PROJT'flARAGER 

PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK 

PROJECT  DESIGNATION 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PRO J. COMP. 

PERCENT- " PERCENT  “ IT  CURST'. " " IT  CORTl 
PROJECT  TIME 

COMPLETE  USED 

F 66-1(1)8 

SLIDE  CORRECTION 

L.A.  CONSTRUCTION 

07/11/89 

F.P.M.  SACKS,  RAY 

HAYS  SLIDE 

0.260 

$ <i5<(,<(39  $ 185,98<i  » 

07/14/89 

**11/16/89 

PHONE  NO. 673-3356 

40.9 

70.0 

M 1008(3)  TRAFFIC  SIGNALS 

BLG'S-CENTRAL  AVE.119TH  ST.W. 

MIDLAND  ELECTRIC  CO.  INC. 

07/11/89 

08/07/89 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO. 245-7495 

0.000 

t 28,999  $ 23,937  * 

**12/09/89 

82.5 

72.5 

F-BRF  14-4(7)138 

LAVINA  - WEST 

6R.,AGG.,PL.  MIX  SURF. SIC. 

8.535 

SLETTEN  CONSTRUCTION  CO. 

$ 4,008,792  $ 0 t 

10/02/89 
/ / 

*♦12/09/89 

F.P.M.  OPIE,  BRUCE  E. 
PHONE  NO. 248-3827 

0.0 

IR  90-9(68)493 

HARDIN  EAST  & WEST 

10.389 

BORDER  STATES  PAVING, INC. 

$ 2,956,153  ♦ 0 * 

11/03/89 
/ / 

**11/10/89 

F.P.M.  SCHAAK,  RAYMOND 
PHONE  NO. 592-3555 

0.0 

HES  4141(63)  safety  related  inproveients 

TWO  LOCATIONS  DISTRICT  FIVE 

ACE  ELECTRIC,  INC. 

11/03/89 
/ / 

F.P.M.  SLOE,  DAVID  A 
PHONE  NO. 245-7495 

0.000 

$ 24,155  $ 

0 $ 

♦*11/10/89 

0.0 

SMP  699(89)  crush  & stockpile 

CRUSH  AND  STOCKPILE  BILLINGS  D 

0.000 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
<(07,500  t 0 I 


11/03/89  F.P.M.  Sloe,  David 

/ / Phone  No.  245-7495 

**06/30/90  0.0  BY  06/30/90 


SMP  1499(89) 

BILL  DENGEL  CONSTRUCTION 

11/03/89 

F.P.M. 

Sacks, 

Ray 

CRUSH  AND  STOCKPILE  BILLINGS  D 

/ / 

Phone 

No.  673- 

-3356 

0.000 

♦ 157,625  $ 0 $ 

**06/30/90 

0.0 

BY  06/30/90 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


L 1 GHWAV 


HONTAMA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 

DATE: 11/09/89  ***  BILLINGS  DISTRICT  ♦*»  PAGE  N0:17 


— AWARD”  DATE"  ~ “ PERCETTT ' PERCENT  * T CONST". ' " V EDNT. 

PROJECT  NUMBER  HILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION  AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  • USED 

BICCING5‘DI5TRICT'T0TfiC5: TnrrfiSrrW'Tff.irS.'rWf £?:7_ 

”♦*♦  STATE'BIDE"***"  


HES  1141(54)  SAFETY  IMPROVEMENTS  OMO  CONSTRUCTION  INC  13/13/88  UNASSIGNED 

15  LOCATIONS-STATEWIDE  DISTRICT  3 04/17/89 

0.000  $ 16,373  $ 15,813  $ **11/31/89  96.6 


BTOTTrarTOmtST" — * —W.l 

it?  tit 


tf  2 Y-  ~70  \ Y ■ 

///3  o/w 


CJ 


0> 


MONTANA  DEPARTMENT  OF  HIGHHAVS 
CONSTRUCTION  BUREAU 

^ ^ A/iO;/  , CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  1W30/89 

cjCLT  cxdTl  Q on  W 1A)f-  ***  missoula  district  *** 

.V.r^Wr-. uvj PRIRE’CONTRACTOR 
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«orT;"dept;  of'higrbavb'proi;  manager 

AWARD'  DATE'  ‘ _ PERCENT' ' PERCEBT" ' Y CONST*.  ‘ _ Y CONT*. 
PROJECT  NUMBER  MILEAGE  TYPE  OF  HORN  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

PROJECT  DESI GNAT  1 ON  AWARD _A_MT_ , PAYMENTS PROJ ,CO_H_P_ L _ .CO.MP_LE.TE USED 


F-BHF-BRF  84-UES)9 
POTOMAC  - WEST 


7.090 


GRADING.  AGGREGATE  SURFACING.  JIM  GILMAN  EXCAVATING  INC. 
PLANT  MIX  BITUMINOUS  SURFACING 

$ 4,923,258  $ 4.968,622  $ 


10/02/87  F.P.M.  WILLIAMS.  JAMES  R. 

11/03/67  RHONE  W0.244-52^8 

**01/26/90  98.0  82.1 


1R  90-1(105)15 

WEIGH  STATION 

C.D.  CONTRACTORS 

02/08/88 

F.P.M.  JOHNSON,  BOB 

HOUGAN  WEIGH  STATION 

03/14/88 

PHONE  NO. 549-6491 

0.000 

% 2,728,604  $ 2,768,324 

$ 

**12/12/89 

98.0 

103.5 

F-HES  24-1(28)32 

WIDENING,  PLANT  MIX  BITUMINOUS 
SURFACING  AND  SEAL  l COVER 

INLAND  ASPHALT 

05/06/88 

F.P.M.  WILLIAMS.  JAMES  R. 
PHONE  NO. 244-5279 

CLEARWATER  JCT.  - EAST 

05/23/88 

11.844 

♦ 3,690,901  $ 3,684,717 

$ 

10/28/89 

100.0 

100.0 

F 5-2(28)85 

6RADIN6. AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

HILDE  CONSTRUCTION  CO. .INC. 

06/07/88 

F.P.M.  CHRISIN6ER, KENNETH  L 

FLATHEAD  CO.  LINE  - SOUTH 

06/24/88 

PHONE  NO. 844-3800 

7.861 

l OPEN  GRADED  FRICTION  COURSE 

$ B, 243, 082  * 7,984,331 

$ 

**01/15/90 

96.9 

105.9 

RTF-BRF  1-1(31)14 

6RADIN6,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

WASHINGTON  CONSTRUCTION 

10/07/89 

F.P.M.  MITCHELL.  JIM 

TROY  - LIBBY  (WEST  SECTION) 

11/16/88 

PHONE  NO. 295-5782 

F 1-1(32)23  & DE020 1(802) 

TROY  - LIBBY  (E.SECT.) 

RTF  1-1(33)17  U-l 

TROY  REST  AREA 

15.965 

OPEN  GRADED  FRICTION  COURSE 

* 21,021,338  ♦ 14,322,720 

$ 

**07/29/91 

68.1 

47.4 

F 5-4(7)160 

GRADING.  AGGREGATE  SURFACING. 
PLANT  MIX  BITUMINOUS  SURFACING 

J.J.  WELCOME  CONST.  CO., 

INC. 

12/13/88 

F.P.M.  PIEDALOE,  EUGENE  R. 

DICKEY  LAKE  - NORTH  l SOUTH 

02/27/89 

PHONE  NO. 881-2213 

8.714 

t OPEN  GRADED  FRICTION  COURSE 

$ 7,352,935  $ 4,753,526 

» 

**11/15/90 

64.6 

58.5 

BRF  6-1(28)105 

APPROACHES,  GRADING,  AGGREGATE 
SURFACING  i PLANT  MIX 

GLENN  REHBEIN  EXCAVATING, 

INC. 

12/13/88 

F.P.M.  HAART,  WILLIAM  C. 

W.OF  D1X0NIRAVAIS  CREEK) 

03/28/89 

PHONE  NO. 549-6491 

0.113 

BITUMINOUS  SURFACING 

* 344,697  % 324,249 

$ 

10/19/89 

100.0 

97.8 

**  ESTIMATED  COMPLETION  DATE  ONLY 
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STATE  DOCUMENTS  COLLECTION 

DEC  211989 


MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 
HELENA,  MONTANA  59620 
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MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 
***  MISSOULA  DISTRICT  *** 

pRWE-CfflTMCT0R 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


MILEAGE 


TYPE  OF  WORK 


PAGE  NO:  2 

BaHT:-jjEpT:-aF-HTGRgfly5-pR01:-HfififlGER 

' mW  DATE'"  PERCENT' ' PERCENT’  ' V CONST'. ' ' V CONT'. 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PRO J. COMP. 

PROJECT 

COMPLETE 

TIME 
USE  B 

AMERICAN  ASPHALT  INC. 

1,25A,109  $ 1 , 181,495 

$ 

02/06/89 

04/03/89 

09/25/89 

F.P.M.  JOHNSON.  BOB 

PHONE  NO .549-649 1 

100.0 

92.8 

HILDE  CONSTRUCTION  CO., INC. 

3 , 3A8 , A86  * 1,832,134  * 

05/01/89 

07/19/89 

**07/15/90 

F.P.M.  GREEN.  JAMES  L. 

PHONE  NO. 258-6853 

5A.7 

60.7 

KALISPELL  NEON 

37,625  ♦ 26,234 

$ 

05/01/89 

06/23/89 

**02/09/90 

F.P.M.  GREEN,  JAMES  L. 

PHONE  NO. 258-6853 

69.7 

95.6 

CENTURY  COMPANIES,  JV 

658,573  $ 637,596 

$ 

06/05/89 

07/05/89 

**01/12/90 

F.P.M.  TQMBRINK,  BAN 

PHONE  NO. 755-5717 

96.8 

90.2 

MONTANA  LINES,  INC 

A7,A70  $ A8.237 

$ 

07/11/89 

10/06/89 

10/20/89 

F.P.M.  TOMBRINF,  BAN 

PHONE  NO. 755-5717 

100.0 

37.5 

A-l  PAVING,  INC. 

169,300  $ 1 A3, 71 1 

* 

07/14/89 

08/25/89 

10/12/89 

F.P.M.  MARIN,  GARY  R. 

PHONE  NO. 755-5717 

100.0 

90 . 0 

RIVERSIDE  CONTRACTING 

887, A66  $ 725,731 

1 

08/2A/89 

09/11/89 

**02/09/90 

F.P.M.  CHPIS1NGER, KENNETH  L 
PHONE  NO . 84A-3808 

81.8 

82.2 

RIVERSIDE  CONTRACTING 

09/05/89 

F.P.M.  MARIN,  GARY  R. 

PHONE  NO. 755-57 17 

RTF  7-8(11)83 
LOLO-HISSOULA 


RTF  84-1(86)8 
BONNER-NORTHEAST 


HES  4141(61 ) 

5 INTERSECTIONS  NEAR  RONAN 


8.200 


PLANT  Mil  BITUMINOUS  OVERLAY 
& OPEN  GRADED  FRICTION  COURSE 


6RADIN6.  AGGREGATE  SURFACE. 
PLANT  Mil  BITUMINOUS  SURFACING 
A. 026  l PLANT  Mil  SEAL  COURSE 


INTERSECTION  LIGHTING 


0.000 


F-HES  1-21  AO) 197  GRADE,  AGGREGATE  SURFACE, 

MARIAS  PASS  RECREATNAL. COMPLEX  PLANT  MIX  BITUMINOUS  SURFACE, 

0.AA9  SEAL  t COVER  AND  CONSTRUCT 


F 1-2(44)125 

US  2 1 RESERVE  DRIVE 


HES  4141(58) 

2 LOC'S.-NEAR  KALISPELL 


RTF  5-2 (AO 1 79 
ELMO-ROLLINS 


F 1 -2 ( A7 ) 8 1 


0.000 


0.000 


5.780 


SIGNALS  1 LIGHTING 


SAFETY  SLOPE  FLATTENING  1 
PLANT  MIX  BITUMINOUS  SURFACING 


SEAL  i COVER 


**  ESTIMATED  COMPLETION  DATE  ONLY 
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MONTANA  DEPARTMENT  OF  HIGHWAYS 


DATE: 12/12/09 

CONSTRUCTION  BUREAU 
CONSTRUCTION  REPORT  FOR  PERIOD  ENDING 
***  MISSOULA  DISTRICT  *** 

11/30/09 

PAGE 

NO:  3 

MANAGER 

- v'rntiv 

MONT.  DtPT.  OF  H I bHWA t 5 PHUJ 
- ■ titwriiv  “ rrtiv  "ir  rmi£T“  “ 

PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  QF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PRO J. COMP. 

rcnltn!  rtnltNI  7.  LUNbl. 

PROJECT 

COMPLETE 

* LUN 1 . 

TIME 

USED 

ffcBREBORTflKE"  ' 

8.500 

$ 2,005,152  t 660,060 

$ 

mm* 

**02/09/90 

32.9 

22.0 

IR  90-2179)106 

VAN  BUREN  STREET  INTERCHANGE 

1.000 

SPRINKLER  REHAB. 

GREG  BAIN  & COMPANY 

$ 118,513  * 83,527 

i 

10/02/89 

10/10/89 

**02/09/90 

F.P.M.  COLYER,  SUSAN  C. 
PHONE  NO. 258-6853 

70.5 

17.6 

RS  212-1(9)0 

DIXON-NORTH 

3.399 

GR , A6G  SURF , PLT  MIX.SEAUCOVER 

A-l  PAVING,  INC. 

$ 1,930,167  $ 18,793 

$ 

10/02/89 

11/20/89 

**02/09/90 

F.P.M.  WILLIAMS.  JAMES  R. 
PHONE  NO. 299-5278 

1.3 

HES  7-1(38)99 

NORTH  OF  HAMILTON 

0.000 

intersection  improvement 

WESTERN  MATERIALS,  INC. 

$ 259,289  * 92,232 

% 

11/03/89 

It //4/M 

**07/13/90 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 599-6991 

16.3 

SMP  2799(89) 

CRUSH  AND  STOCKPILE  MISSOULA  D 

0.000 

CRUSH  AND  STOCKPILE 

SCHELL I NGER  CONST  CD. 

$ 180,000  $ 0 

$ 

11/03/89 

12/05/89 

**06/30/90 

F.P.M.  WILLIAMS.  JAMES  R. 
PHONE  NO. 299-5278 

0.0 

BY  06/30/90 

SMP  3299(89) 

CRUSH  AND  STOCKPILE  MISSOULA 

0.000 

CRUSH  1 STOCKPILE 

SCHELLINGER  CONST  CO. 

* 295,900  * 0 

$ 

11/03/89 
/ / 

**06/30/90 

F.P.M.  MARIN,  GARY  R. 

PHONE  NO. 755-5717 

0.0 

BY  06/30/90 

TflSDMA  DISTRICT  TOTALS: 

$ 58,996,365  i 99.206,187 
— SI*“BOfTE"BTSTBICT"S« — 

$ 

70 

F-BRF  13-1(6)56 

NORRIS  HILL 

9.812 

GRADING.  AGGREGATE  SURFACING, 
PLANT  MlX  BITUMINOUS  SURFACING 
SEAL  i,  COVER 

HILDE  CONSTRUCTION  CO., INC. 

* 5,358,602  ♦ 5,795,903  * 

08/09/87 

09/23/87 

09/05/89 

F.P.M.  FLYNN,  CLAUDE 

PHONE  NO. 999-3229 

100.0 

120. 9 

»*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 12/12/89 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


RTF-BRF  8-2(15)34 

HELENA  - WEST  (WEST  SECTION) 


IR  15-2(56)93 
MELROSE-NORTH 


F 46-3(2)42 

15  HI.  NE  OF  HISDOH-NORTHEAST 


RTF-BRF  8-1(13)11 
AVON  - ELLISTON 


F-FH  50-1(8)1 

NEST  YELLOWSTONE  - NORTH 


BR  9020(7) 

ROCK  CR  BR. (SKALKAHO  RD.) 


F 96-7(1)65 
WISE  RIVER-EAST 


F 19-1(2)1 


MILEAGE 


5.095 


5.707 


9.199 


12.000 


7.998 


0.151 


8.231 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 


TYPE  OF  WORK 


GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 
SEAL  t COVER  AND  STRUCTURE  $ 


PLANT  MIX  BITUMINOUS  SURFACE, 
SEAL  l COVER 

$ 


PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  l COVER 

$ 


GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 

» 


PLANT  MIX  BITUMINOUS  OVERLAY 

t 


GRADE  l AGGREGATE  SURFACING 

$ 


PLANT  MIX  BITUMINOUS  OVERLAY, 

SLOPE  FLATTENING  AND 

SEAL  l COVER  $ 


PLANT  MIX  BITUMINOUS  OVERLAY 


**♦  BUTTE  DISTRICT  *** 
'"PRIirCDMTOR 

PAGE  NO:  9 

RGRT.  DEPTT'OrRIGflBflVS'PROJrHfiNAGER 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AMD  DATE 
WORK  BE6. 
PRQJ.COMP. 

PERCENT  PERCENT  \ CONST’. 
PROJECT 

COHPLEfE 

TCONT’. 

TIME 

USED 

MARONICK  CONST.  CO.,  INC 

3,196,026  t 3,155,395 

$ 

08/09/07 

09/02/87 

09/20/89 

F.P.M.  BROELL,  IRVIN 

PHONE  NQ. 999-6338 

100.0 

103. B 

AMERICAN  ASPHALT  INC. 

1,562,588  % 1,599,186 

$ 

09/11/88 

05/19/88 

07/12/89 

F.P.M.  WILLIAMS,  PAUL 

PHONE  NO. 683-6290 

100.0 

107.8 

JIM  GILMAN  EXCAVATING  INC. 

1,129,399  $ 1,197,610 

$ 

05/06/88 

07/27/88 

09/06/89 

F.P.M.  WISS1NGER,  MARK 

PHONE  NO. 992-6969 

100.0 

112.9 

SK  CONSTRUCTION,  INC. 

7,993,857  ♦ 7,969,393 

$ 

09/02/88 

10/03/88 

♦*07/06/90 

F.P.M.  UNASSIGNED 

PHONE  NO. 992-6969 

98.0 

99.9 

H.  K.  CONTRACTORS,  INC. 

I, 602,859  * 1,990,881 

1 

09/02/88 

05/16/89 

**01/26/90 

F.P.M.  SAUNDERS, LESLIE 

PHONE  NO. 587-5985 

09.9 

99.7 

TAMIETTI  CONSTRUCTION  CO. 

317,169  * 319,152 

* 

11/09/08 

12/19/88 

07/27/89 

F.P.M.  WIE6E,  HAROLD 

PHONE  NO. 682-7678 

100.0 

77.8 

AMERICAN  ASPHALT  INC. 

673,099  % 668,231 

11/09/88 

09/05/89 

09/01/89 

F.P.M.  KISSINGER.  MARK 

PHONE  NO. 992-6969 

100.0 

75.0 

GLENN  REHBEIN  EXCAVATING, INC. 

12/13/88 

F.P.M.  BROELL,  IRVIN 

PHONE  NO. 999-6336 


**  ESTIMATED  COMPLETION  DATE  ONLY 


0 


■' 


DATE: 12/12/89 


PROJECT  NUMBER 
PROJECT  DESIBNAT ION 

rowsffrrasr 


MILEAGE 


5.700 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 

***  BUTTE  DISTRICT  ***  PAGE  NO:  5 

PRTRE'CONTRACTOR  R0RT:"DEPT:"DF'HTGRBA75"PR0i:"RftflAGER 

= . ATfflfilT  DATF ' ‘ PERCENT'"  PERCENT’ ' Tt'  CONST*  ‘ CONT". 

TYPE  QF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE  USED 

~ WWW  

t 715,373  $ 696,555  t 0B/01/B9  100.0  53.3 


IR  90-3(64)181 

PLANT  MIX  BITUMINOUS  OVERLAY 

JIM  GILMAN  EXCAVATING  INC. 

12/13/88 

F.P.M.  ERICKSON.  WALTER 
PHONE  NO. 563-8255 

DEER  LODGE  - N.  6 S. 

6 OPEN  GRADED  FRICTION  COURSE 

03/15/89 

8.200 

$ 1,268,075  » 1,186,958  $ 

10/25/89 

100.0 

88.3 

BR  9025(61  ROAD  APPROACHES 

TENHILE  CR. -Me HUGH  LANE 

0.099 


TRACY  COWDREY  6 ASSOC. 
191,519  * 196,859 


02/06/89  F.P.M.  GILMAN,  ROBERT 

05/15/89  PHONE  NO. 999-3229 

09/05/89  100.0  87.0 


IR  90-6(99)301 
BOZEMAN-WEST 


CONCRETE  PAVEHENTREHABILITATIO  COP  CONSTRUCTION  CO. 

N 

5.991  $ 1,786,263  $ 1,678,838 


02/06/89  F.P.M.  McCORMICK  , THOMAS 

09/09/89  PHONE  NO. 586-5099 

**01/15/90  99.0  89.1 


RT  K16)  PLANT  MIX  BITUMINOUS  LEVELING,  MARVIN  A.  REHBEIN 

BARRETT'S  INTERCHANGE'S  SEAL  4 COVER 

RT  1(17) 

DELL-RED  ROCK  INTERCHANGE 

IR  90-6(50)2B6 

W.  OF  BOZEMAN  (2  LOC;S.) 

RTF  89-9(5)22 
FOUR  CORNERS-WEST 
RTS  205-1(10)6 
L06AN-BELGRADE 
RTS  222-1(1)0 

JACKSON  INTERCHANGE-D1LL0N 

99.600  $ 1,215,167  » 1,271,276 


03/31/89  F.P.M.  WILLIAMS,  PAUL 

06/15/89  PHONE  NO. 683-6290 

10/11/89  BY  09/01/89 


100.0 


Dp  QAQQ ( Q \ 

N.  OF  DEER  LODGE  BR.OVER  C.FK. 


BRIDGES  OVER  CLARK  FORK 
6 OVERFLOW 

0.916  (PRESTRESSED  CONCRETE  BEAMS) 


JIM  GILMAN  EXCAVATING  INC. 
520,106  I 967,992  $ 


05/01/89  F.P.M.  GILMAN,  ROBERT 

05/30/89  PHONE  NO. 999-3229 

10/25/89  100.0  62.5 


**  ESTIMATED  COMPLETION  DATE  ONLY 


DAIE:12/12/B9 


PROJECT  NUMBER  MILEA6E 

.PROJECT  DES IGNAT  ION _____ 

H-BRH  1616(31 

ELIZABETH  WARREN  AVE. -BUTTE 

1.103 


H 5807(6) 

CEDAR  ST. -HELENA 

0.528 


BR  9029(8) 

ENNIS  LAKE-6HI ,E.QF  McALLISTER 

0.102 


F 19-1(9)10 

WEST  VALLEY  HI. -ANACONDA 

6.699 


IR  90-7(56)353 
1 HI.W.OF  SPRIN6DALE 

0.000 


M 1807(6) 

CONTINENTAL  DRIVE-BUTTE 

1.227 


RTF  61-1(6)0 
AVON-NORTH 

11.700 


RS  611-1(3)0 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/69 

***  BUTTE  DISTRICT  ***  PAGE  NO:  6 


-PHTRE~C0RTRSCT0R — RMTrDEPTrOF'RTGRMYS'PROlT'RflSfiGFR 

‘ rnmr  date'  " percent'  ' feeeent"  r const:'  ' r com  : 


TYPE  OF  WORK. 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PRO J. COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

6RADING,  AGGREGATE  SURFACING 

JIM  GILMAN  EXCAVATING  INC. 

06/05/89 

F.P.M.  FLYNN.  CLAUDE 

AND  PLANT  MIX  BITUMINOUS 

07/10/89 

PHONE  NO. 696-3226 

SURFACING 

t 

1,000,313  * 971,236  t 

**01/15/90 

97.1 

95.6 

PLANT  MIX  BITUMINOUS  OVERLAY, 

MARONICK  CONST.  CO.,  INC 

06/05/89 

F.P.M.  ENGSTEDT , CARL 

SIGNALS  & SIGNING 

07/17/89 

PHONE  NO. 793-5850 

» 

198,759  $ 186,850  * 

10/16/89 

100.0 

63.3 

BRIDGE  OVER  MADISON  RIVER 

IDAHO  CONSTRUCTION 

09/11/89 

F.P.M.  WIEBE,  HAROLD 

08/11/89 

PHONE  NO. 682-7698 

» 

516,358  t 206,262  1 

**12/19/89 

60.1 

69.2 

BRID6E  OVER  WARM  SPRINGS  CREEK 

JIM  GILMAN  EXCAVATIN6  INC. 

07/11/89 

F.P.M.  ERICKSON.  WALTER 

OVERLAY  6 WIDENING 

08/26/89 

PHONE  NO. 563-8255 

$ 

1,513,163  $ 656,266  ♦ 

**12/29/89 

63.6 

6h  . 3 

ROCK  OVERHANG  REMOVAL 

ABCON  INC. 

07/11/89 

F.P.M.  SAUNDERS. LESLIE 

09/05/89 

PHONE  NO. 587-5985 

$ 

650,519  * 363,315  $ 

**02/09/90 

76.2 

55.8 

WIDEN  216.5  FT. 

JIM  GILMAN  EXCAVATING  INC. 

07/11/89 

F.P.M.  WISS1N6ER,  MARK 

BRID6E  OVER 

08/01/89 

PHONE  NO. 692-6666 

MONTANA  WESTERN  R.R. 

$ 

758,198  $ 373,520  $ 

**01/05/90 

69.3 

61.1 

PLANT  MIX  BITUMINOUS 

RIVERSIDE  CONTRACTING 

08/08/89 

F.P.M.  BROELL , IRVIN 

SURFACING  OVERLAY 

09/06/89 

PHONE  NO. 666-6338 

$ 

970, B91  $ 869,686  * 

**05/25/90 

87.5 

56.1 

12  BRIDGES) 

PIONEER  READY  MIX 

08/08/89 

F.P.M.  McCORMICK  , THOMAS 

PHONE  NO. 586-5076 


**  ESTIMATED  COMPLETION  DATE  ONLY 


m 


■ 


V 


cAiEiie/iE/a? 


PROJECT  NUMBER 
PROJECT  DESIGNATION 
SPRIMfCCW'”"" 


MONTANA"  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/69 
***  BUTTE  DISTRICT  *** 

MILEAGE  TV PE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAVMENTS 

"70Ffrgi?r!JefWR 

6.300  EAST  GALLATIN  RIVER  $ 2,938,801  $ 1,821,266  t 


PAGE  NO:  7 

HORT:-DEpT:-op-RISfiRAYS  pRO];-RARAGEF 

"ABARD'ME'"PERi:ENr'FER[ENrTC0NST7',r  EDNT: 

WORK  BEG.  PROJECT  TIME 

PROJ.CQMP.  COMPLETE  USED 


wmm 


**08/03/90  62.0 


So . 0 


EACF  29-2(8)93 
OVANDO-EAST 


GRADE,  GRAVEL  AND  PLANT  MIX  BI  JIM  GILMAN  EXCAVATING  INC. 
TUHINOUS  OVERLAY. 

12.200  $ 9,063,790  I 378,767  * 


09/05/89  F.P.M.  ENGSTEDT,  CARL 

10/05/89  PHONE  NO. 793-5850 

**02/09/90  9.3 


1.7 


RTF  13-1(13)60  SLOPE  FLATTENING 

NORRIS  HILL 

0.000 


JIM  GILMAN  EXCAVATING  INC. 
32,079  t 26,677  $ 


10/02/99  F.P.M.  FLYNN,  CLAUDE 

10/25/89  PHONE  NO. 999-3229 

11/27/89  100.0  BY  11/01/89 


1R  90-9(39)232 
HOHESTAKE  PASS 


ROCKFALL  PROTECTION 

JIM  GILMAN  EXCAVATING  INC. 

10/02/89 

F.P.M.  FLYNN,  CLAUDE 

/ / 

PHONE  NO. 999-3229 

$ 111,800  $ 1,118  $ 

**02/09/90 

1.0 

1R  15-1(72)17 
LIMA  - REDROCK 
IR  15-1(73)37 

RED  ROCK  INTERCHANGE  - NORTH 

38.350 


PL. MIX  OVERLAY, SEALtCOVER 

$ 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
5,993,337  $ 59,933  » 


11/03/89  F.P.M.  WILLIAMS,  PAUL 

/ / PHONE  NO. 683-62% 

**12/23/89 

1.0 


HES  9191(62)  safety  iiproveaents 

3 LOC'S.DIST.  2 

0.000 


L.A.  CONSTRUCTION 

36,336  t 363  $ 


11/03/89  F.P.M.  WISSINGER,  HART 

/ / PHONE  NO. 992-6969 

**12/23/09  1.0 


SMP  9199(89) 

CRUSH  AND  STOCKPILE 


BUTTE 


CRUSH  t STOCKPILE 


0.000 


JIM  6ILMAN  EXCAVATING 

INC. 

11/03/89 

F.P.M.  WILLIAMS,  PAUL 

198,000  % 

o $ 

/ / 

PHONE  NO. 683-6290 

**06/30/90 

0.0 

BY  06/30/90 

**  ESTIMATED  COMPLETION  DATE  ONLY 


I 


DAJE:1S/1E/B9. 


PROJECT  NUMBER 
PROJECT  DESIGNATION 
BOTTE'DTSTRTCT'TOTACST 


F-RRS-BRF  60-2(19)81 
GREAT  FALLS  - EAST 


BRF  1-4(8)303 

SW  OF  GALATA  IN  FK.WIL.CR.) 
RTF  1-4(11)292 
GALATA-E.i  N. 


IR  0006(15) 

REST  AREAS-DISTRICT  13 


RS  255-1(1)0 
RUDYARD-NORTH 


RS  271-1(3)1 
DRUHHOND-N . ( S . SECT . ) 


IR  15-6(26)301 
POWER  - N.l  S. 


RT  37(10) 
CONRAD-N 
RT  37(11) 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 


MILEAGE  TYPE  OF  WORK 


RECONSTRUCTION 


8.897 


BRIDGE  APPROACHES 


16.074 


REST  AREA  REHABILITATION 
DEARBORN  REST  AREA-NORTHBOUND 

0.000 


PLANT  Mil  SURFACING  OVERLAY 


5.300 


AGGREGATE  SURFACING. 

PLANT  MIX  BITUMINOUS  SURFACING 
3.450  AND  SEAL  l COVER 


PLANT  MIX  BITUMINOUS 
SURFACE  OVERLAY 

7.750 


PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  i COVER 


***  BUTTE  DISTRICT  ***  PAGE  NO:  8 

PfiTHE'CORTRACTOH  RONTT’DEPTT’OF’RTGRBAVS'PROJT'HARBGER 

Mr  - - PtRKRT-  - pttftRr  - y const’."  v mr. 

CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO!. COMP.  COMPLETE  USED 

T«^(l5r3Z7“"f'33r«S:fiOT"f 7273 

'"“•**  BRHT'FftCCrDTSTRTCT'ii# 


$ 


I 


$ 


* 


I 


t 


SLETTEN  CONSTRUCTION  CO. 

12/07/87 

F.P.M.  ROBINSON,  FRANK 

02/16/88 

PHONE  NO. 727-4350 

9,779,786  $ 10,152,090 

t 

11/10/89 

100.0 

94.3 

INLAND  ASPHALT 

07/11/88 

F.P.M.  GREGORY,  DOUGLAS 

08/02/88 

09/29/89 

PHONE  NO. 265-6821 

2,131,310  t 2,080,193 

1 

100.0 

100.0 

WILLIAMS  BROTHERS  CONSTRUCTION 

09/02/88 

F.P.M.  STEEN,  GARY 

10/11/88 

PHONE  NO. 727-4350 

474,220  t 460,475 

t 

09/10/1/9 

100.0 

BY 

06/15/89 

GLENN  REHBEIN  EXCAVATING, 

INC. 

10/07/88 

F.P.M.  GREGORY,  DOUGLAS 

04/10/89 

PHONE  NO. 265-6621 

961,624  $ 936,433 

$ 

09/07/89 

100.0 

97.5 

AMERICAN  ASPHALT  INC. 

11/09/88 

F.P.M.  ENDERSON,  GLEN 

05/11/89 

PHONE  NO. 288-3698 

282,767  $ 282,735 

* 

08/09/89 

100.0 

97.8 

6LENN  REHBEIN  EXCAVATING, 

INC. 

12/13/88 

F.P.M.  SMITH,  WALT 

03/30/89 

PHONE  NO. 727-4350 

2,324,117  ♦ 2,219,288 

* ii 

11/30/89 

100.0 

100.0 

MARVIN  A.  REHBEIN 

03/31/89 

F.P.M.  HICKMAN,  TERRY 

06/22/89 

09/25/89 

PHONE  NO. 278-7931 

BY 

09/HI/89 

♦*  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 12/12/8? 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

DOTTON^TEffSTTRONTfiGTRUrr 

RTF  9-1(3)21 
BOWMANS  CQRNER-CHOTEAU 
RTF  21-1(3)0 

MIDWAY  ROAD  INTER.  - CONRAD 
HES  21-1(9)1 
CONRAD  I -CONNECT  I ON 

66.700 


MONTANA  DEPARTMENT  Of  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 

***  6REAT  FALLS  DISTRICT  ***  PAGE  NO:  9 

PRIME-CONTRACTOR  RORTrDEPTT'OE'fllGRRAYS'PROJT'HANAGER 

AWARD"  DATE'  * ' PERCENT' " PERCENT"  Y CONST'  'T  EONTZ 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  TIME 

AWARD  AMT.  PAYMENTS  PRO J. COMP.  _C0KP1E_TE  _ __  USED 


$ 1,531,206  $ 1,505,656 


100.0 


F 60-2(23)90  PLANT  MIX  BITUMINOUS  OVERLAY  UNITED  MAT 1 LS  OF  GREAT  FALLS 

10TH  AVE. SO. -6T. FALLS 

2.929  * 1,053,522  ♦ 993,852  $ 


05/01/89  F.P.M.  ROBINSON,  FRANK 

06/05/89  PHONE  NO. 727-9350 

10/16/89  100.0  88.5 


1R  15-7(23)393 
NORTH  OF  CONRAD-N. 


PLANT  MIX  BIT.  OVERLAY,  SEAL  6 HILDE  CONSTRUCTION  C0..1NC. 
COVER 

11.070  * 2,989,980  * 2,079,073  t 


05/01/89  F.P.M.  LEO.  DENNIS 

05/23/89  PHONE  NO. 939-8652 

**01/15/90  83.5  91.3 


RTF  9-1(510 
BOWMANS  CORNER 


PLANT  MIX  BITUMINOUS  OVERLAY, S JIM  6ILHAN  EXCAVATIN6  INC. 
EAL  1 COVER 

20.900  $ 1,231,396  » 1,059,758  $ 


06/05/89  F.P.M.  NUGENT,  1 EN  (ACT.) 

06/28/89  PHONE  NO. 787-9350 
**01/05/90  86. 1 


RTF  80-1(5)20 
GERALDINE-SOUTH 


PLANT  MIX  BITUMINOUS  OVERLAY,  EMPIRE  SAND  AND  GRAVEL  CO., INC 
SEAL  l COVER 

18.200  $ 1,058,916  * 977,981  » 


06/05/89  F.P.M.  ENDERSON,  GLEN 

07/22/89  PHONE  NO. 288-3896 

**01/05/90  92.9  BY  09/01/89 


BRS  396-1(1)9 
SAVOY-N.  I S. 


PIPES  t APPROACHES 


0.781 


COP  CONSTRUCTION  CO. 
965,736  $ 397,317 


07/11/89  F.P.M.  TREFTZ,  GORDAN 

07/31/89  PHONE  NO. 253-2616 
**18/19/89  85.3  63.8 


RTF-BRF  29-1(29)23  899.0  FT  BRID6E  OVER  BLACKFOOT  NELCON,  INC. 

6REEN0UGH  HILL-NORTH  RIVER 

3.936  (BRF  FUNDS)  t 3,780,808  $ 1,508,883 


08/08/89  F.P.M.  STEEN,  GARY 

08/88/89  PHONE  NO. 727-9350 
**08/31/90  90.6  92.6 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


t 


DATE: 12/12/89 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 
***  GREAT  FALLS  DISTRICT  *** 
PRTfiE'CORTRfiCTDR' 


PAGE  NO: 10 


PROJECT  NUMBER 

PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AWARD* DATE* 
WORK  BEG. 
PROJ.COMP. 

PERCENT*  * PERCENT*  * T CONST* 
PROJECT 

COMPLETE 

*’V  EDNT*. 
TIME 

USED 

HES  1-6(12)387 

SAFTY  IMPROVEMENTS  - 

ONE  WAY  SIGN  AND  CONST.  INC. 

08/08/89 

F.P.M.  TREFT2,  GORDON 

EAST  OF  HAVRE 

CABLE  GUARDRAIL 

10/03/89 

PHONE  NO. 253-2616 

HES  1-7(10)925 

10/17/89 

EAST  OF  HARLEM 

0.000 

$ 

92,273 

* 92,586  * 

100.0 

93.3 

IR  15-7(29)322 

COLD  MILLING  AND  PLANT 

EMPIRE  SAND 

AND  GRAVEL  CO., INC 

08/29/89 

F.P.M.  WICKMAN,  TERRY 

BRADY-N.S.  (SOUTHBOUND  LANE) 

MIX  BITUMINOUS  SURFACING 

09/09/89 

PHONE  NO. 278-7931 

11.565 

OVERLAY 

$ 

8,303,626 

$ 2,198,099  $ 

**02/09/90 

93.2 

98.9 

F 3-2(17)91 

PLT  MIX  BIT  OVERLAY 

A-l  PAVING, 

INC. 

10/02/89 

F.P.M.  WICKMAN.  TERRY 

MAIN-CHOTEAU 

/ / 

PHONE  N0.2P8-7931 

1.212 

$ 

319,950 

t 0 $ 

**02/09/90 

0.0 

F-BRF  29-9(8)117 

GRADE,  AGGREGATE  SURFACING. 

SK  CONSTRUCTION.  INC. 

10/02/89 

F.P.M.  SMITH.  WALT 

SIMMS-WEST 

PLANT  MIX  BITUMINOUS  SURFACING 

11/16/89 

PHONE  NO. 727-9350 

10.606 

AND  SEAL  6 COVER 

t 

5,572,212 

♦ 58,310  $ 

**02/09/90 

1.0 

5.0 

SHP  3099(89) 

CRUSH  6 STOCKPILE 

BILL  DENGEL 

CONSTRUCTION 

11/03/89 

F.P.M.  ENDERSON,  GLEN 

CRUSH  AND  STOCKPILE  GREAT  FALL 

/ / 

PHONE  NO. 288-3898 

0.000 

$ 

181,700 

$ 0 $ 

**06/30/90 

0.0 

BY  06/30/90 

SMP  5099(89) 

CRUSH  t STOCKPILE 

BILL  DENGEL 

CONSTRUCTION 

11/03/89 

F.P.M.  GREGORY.  DOUGLAS 

CRUSH  AND  STOCKPILE  GREAT  FALL 

/ / 

PHONE  NO. 265-6821 

0.000 

$ 

172,500 

$ 0 $ 

**06/30/90 

0.0 

BY  06/30/90 

~W.V 


**  ESTIMATED  COMPLETION  DATE  ONLY 


' 


DATE  s 12/ 1S/09 


PROJECT  NUMBER 
PROJECT  BESIGMATIOM 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 

*«  SLENDIVE  DISTRICT  ***  PAGF 

PRTRE'CDRTRfiCTOR  H0RT:"DEPT:"DF"flTGflBft?5'PR0j; 

ffiBffilf  DATE'  ’ ' PERCENT'  ‘ PERKRT"  1‘  CONST*.  ' “ 

MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT 

AWARD  AMT.  PAYMENTS  PROJ.COMP.  COMPLETE 


RS  253-2 (A) 37  AGGREGATE  SURFACING  AND 

BRDCKHAY-N.&  S.  PLANT  MIX  BITUMINOUS  SURFACING 

9.884 


F-HES  37-3(2)70  PLANT  MIX  BITUMINOUS  OVERLAY, 

7HI.E.0F  A5HLAND-E.  SEAL  k COVER 

7.800 


RS  261-2(2)26  A68RESATE  SURFACING  l 

RICHLAND  CO.LINE-N.  PLANT  MIX  BITUMINOUS  SURFACING 

7.415 


IR  94-6(37)218  PLANT  MIX  BITUMINOUS 

GLENDIVE-EAST  SURFACING  OVERLAY  l 

51.000  OPEN  GRADED  FRICTION  COURSE 


H 5008(3)  GRADE,  GRAVEL  SURFACE, 

SARGENT  AVE.&  ALLARD  ST.GLEND.  PLANT  MIX  BITUMINOUS  [SURFACING 

0.376 


BRS  270-1(1)7 

N.E.OF  ALB ION( L ITT.HIS.RI. ) 


APPROACHES,  GRADING  AND 
AGGREGATE  SURFACING 

0.417 


RTF  14-6(4)246 
VANANDA-NU  l SE 
RTF  22-2(8)53 
RESERVE -N&S 
RTF  31-1(6)0 
E OF  6LAS60H-N 
RTF  32-1(7)0 


OIL  MIX  OVERLAY,  SEAL  l COVER 


PRINCE,  INC. 

1,319,063  $ 1,343,285 

% 

08/08/88 

09/29/89 

10/21/89 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 485-2883 

100.0 

PRINCE,  INC. 

1,792,549  $ 1,715,566 

% 

10/07/08 

11/19/88 

10/13/89 

F.P.M,  STRQHMAYER,  DUANE  J 
PHONE  NO. 232-1093 

100.0 

PORTABLE  PAVERS,  INC. 

1,355,222  1 1,230,466 

i 

11/09/88 

06/30/89 

**12/19/89 

F.P.M.  BALDWIN. JAMES 

PHONE  NO. 787-5701 

90.  B 

SLETTEN  CONSTRUCTION  CO. 

4,450,578  * 4,261,243 

i 

12/13/88 

03/12/89 

10/20/89 

F.P.M.  FRIEND,  DAVE 

PHONE  NO. 365-2877 

100.0 

CENTURY  PAVING  INC. 

612,803  * 618,638 

$ 

12/13/08 

04/18/89 

10/17/89 

F.P.M.  WOLF,  LARRY 

PHONE  NO. 485-2883 

100.0 

SLETTEN  CONSTRUCTION  CO. 

405,498  * 391,240 

i 

12/13/88 

03/27/89 

10/17/89 

F.P.M.  SCHNEIDT,  JOE 

PHONE  NO. 828-4025 

100.0 

MARVIN  A.  REHBEIN 

u 

03/31/89 

04/18/89 

09/15/89 

F.P.M.  BUROCHER.  DOUGLAS 
PHONE  NO. 228-9478 

NO:  1 1 
"MANAGER 
7,'tDNT". 
TIME 
USED 


96 . 1) 


108.0 


93.4 


94.2 


101.7 


94.4 


09/01/89 


*♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  i 1/30/89 
DATE: 12/12/89  ***  GLENDSVE  DISTRICT  ***  PAGE 

* PRIBETDRTRfiCTOR  BORTT'DEPTT'OF’RIGfitWWS’PRinT 

AMF  TOTF " ‘ PERCENT " PERCENT' ' T CTOST'. 

PROJECT  NUMBER  MILEAGE  TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT 

PROJECT  DESIGNATION  AWARD  AMT.  PAYMENTS  PRGJ.COMP.  COMPLETE 

SFiFW'MRnr — — 

RTF  51-2(2)8 
DAWSON  COUNTY  LINE-NE 

38.600  $ 1,820,075  * 1,758,630  $ 100.0 


HES  9191(98)  U1 

SLOPE  FLATTENING,  CABLE 

WICKENS  CONSTRUCTION,  INC. 

EAST  OF  MILES  CITY 

GUARDRAIL 

F 8-1(18)23 

B.5  Mi.  W.  OF  POWDER  RIVER 

0.100 

$ 177,907  1 177,989  1 

03/31/89  F.P.M.  STEWART,  DONALD 

05/09/89  PHONE  NO. 232-1093 

06/28/89 


100.0 


BR  9053(8)  BRIDGE  OVER  MILK  RIVER  SLETTEN  CONSTRUCTION  CO. 

MILK  RI.  BR.  N.E.OF  VANDAL  I A 

0-378  t 605,929  I 588,135 


05/01/89  F.P.M.  QUALE.  KENNETH 

06/05/89  PHONE  NO. 365-2677 
11/03/89  100.0 


F 39-1(17)99  PLANT  Mil  BITUMINOUS  OVERLAY 

COLSTRIP  INTERCHANGE'S. 

6.717  | 


PORTABLE  PAVERS, 

INC. 

05/01/89 

F.P.M.  STEWART.  DONALD 

539,986  1 

05/05/89 

PHONE  NO. 232-1093 

509,758  $ 

08/28/89 

100.0 

RTF  8-1(11)6 
BAKER  INTERCHANGE-E 
RTF  87-8(7)88 
BAKER-SOUTH 
RTF  59-1(2)0 
WYOMING  LIKE-NORTH 
RTF  57-5(11)812 
JORDAN-E 
RTF  57-6(9)899 
FLOWING  WELLS-EAST 


OIL  Mil  OVERLAY,  SEAL  & COVER  PORTABLE  PAVERS,  INC. 


99.700 


1,766,369  $ 1,801,866  $ 


05/01/89  F.P.M.  STEWART,  DONALD 

06/21/89  PHONE  NO. 232-1093 

10/12/69 


100.0 


RS  895-1(6)15 
BRUSETT-E.6  U. 
RS  391-1(1)0 


MINOR  6RADIN6  AND  6RAVELSURFAC 
IN6 


HILDE  CONSTRUCTION  CQ. , INC. 


05/01/89  F.P.M.  WOLF  lARRY 

08/01/89  PHONE  NQ.98j-28B3 

**12/15/89 


NO : 1 2 
MANAGER 

font: 

TIME 

USED 


62.2 


92.5 


BO.  0 


09/01/89 


**  ESTIMATED  COMPLETION  DATE  ONLY 


c 


. 


DATEs IS/ 18/09 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

m?T?§r-sr£rorMMr 


BRS  438-1(5)36 
BR.-5.GF  6LENTANA 


F 1-9(17)542 
GLASGOW-EAST 
F 1-9(20)542 
1ST  AVE, NO. -GLASGOW 


F 2-2(5)83 
BAKER-EAST 


F 57-7(9)306 
LINDSAY-SOUTHEAST 


RS  246-1 (5)0 
GLASGOW  - N.U. 


RS  323-1(8)0 
EKALAKA  - S.fN.SECT.) 


RS  489-1(3)9 


HONIARA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 


***  GLENDIVE  DISTRICT  ***  PAGE  NOiH 

■"'PRIffi'CflRTRSCTOfl""  flOflTT’DEPTT’uF'RIGROAVS'PROlT'HBRAGFR 

* iDiETrriiTr''PrC'rrrjT"!;rcr:rjt‘'i'-rnLtT---irmi7- 


MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMI.  PAYMENTS 

MTMTE" 
WORK  BEG. 
PRO] .COMP. 

PERCENT" " PERCENT" " V CONST". 

PROJECT 

COMPLETE 

■tcdrt: 

TIME 

USED 

27.161 

1 

1,568,983  1 

712,194 

1 

45.4 

115.0 

GRADING  l AGGREGATE  SURFACING 

SHUMAKER  TRUCKING  AND  EXC. 

05/01/89 

F.P.M.  BUROCHER.  DOUGLAS 

06/27/89 

PHONE  NO. 228-9478 

0.483 

$ 

222,103  * 

209,653 

$ 

10/16/89 

100.0 

66.9 

PLANT  MIT  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS, 

INC. 

06/05/89 

F.P.M,  DUROCHER,  DOUGLAS 

07/12/09 

PHONE  NO. 228-9478 

**01/12/90 

4.670 

♦ 

1,289,365  1 

958,594 

$ 

74.3 

93.9 

PLANT  MIX  BITUMINOUS 

PORTABLE  PAVERS, 

, INC. 

07/11/89 

F.P.M.  SWANSON,  ROBERT  E. 

SURFACING  OVERLAY  & 

09/20/89 

PHONE  NO. 232-1093 

12.872 

COLD  MILLING 

$ 

2,268,876  1 

109,076 

t 

**01/26/90 

4.8 

53. a 

PLANT  MIX  BITUMINOUS  OVERLAY , S 

PORTABLE  PAVERS, 

INC. 

09/05/89 

F.P.M.  FRIEND,  DAVE 

EAL  & COVER 

11/02/89 

PHONE  NO. 365-8077 

10.300 

1 

1,277,094  1 

13,618 

$ 

**02/09/90 

1.1 

PLANT  MIX  BITUMINOUS  OVERLAY. S 

PORTABLE  PAVERS, 

INC. 

09/05/89 

F.P.M.  DUROCHER.  DOUGLAS 

EAL  & COVER. 

09/19/89 

PHONE  NO. 226-9478 

4.050 

1 

507,045  1 

392,857 

$ 

**02/09/90 

77.5 

60.0 

PLT  MIX  OVERLAY,  SEALLCQVER 

PORTABLE  PAVERS. 

INC. 

10/02/89 

F.P.M.  SWANSON,  ROBERT  E. 

i 

11/13/89 

PHONE  NO. 232- 1093 

8.200 

1 

1,528,805  * 

17,482 

$ 

**02/09/90 

1.1 

PLT  MIX  OVERLAY, SEAL  & COVER 

PORTABLE  PAVERS, 

INC. 

10/02/89 

F.P.M.  STROHMAYER,  DUANE  J, 

PHONE  NO. 232-11/93 


»*  ESTIMATED  COMPLETION  DATE  ONLY 


( i 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 


CONSTRUCTION  REPORT  FOR  PERIOD  ENDING 

11/30/89 

DATE: 12/ 12/89 

***  GLENDIVE  DISTRICT  *** 

PAGE  NO: 19 

MONT.  DEPT.  OF  HIGHWAYS  FROJ 

. MANAGER 

AWARD  DATE 

PERCENT  PERCENT  \ EDNBT . 

\ CDNT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYHENTS 

PRQJ.COMP. 

COMPLETE 

USED 

PrHSE?”ROffD-TASrSECTrO(f 

I WO£,r09 

9.505 

* 656,879  $ 989,982 

$ 

**02/09/90 

73.8 

37.8 

SMP  2899(89) 

CRUSH  & STOCKPILE 

CENTURY  COMPANIES,  JV 

11/03/89 

F.P.M.  NOVAKOVICH,  DUANE 

CRUSH  AND  STOCKPILE  GLENDIVE 

11/15/89 

PHONE  NO. 653-1050 

0.000 

$ 277,000  » 0 

$ 

**06/30/90 

0.0 

BY  06/30/90 

GLERinvr  DISTRICT"  TDTAtBl 

*2^1.593  \ 17,2B9,W> 

* 

70. 7 

*»*  BILLINGS  DISTRICT  *** 

F 19-5(5)169 

PLANT  MIX  BITUMINOUS  OVERLAY 

HILDE  CONSTRUCTION  CO. . INC. 

07/11/88 

F.P.M.  SACKS,  RAY 

MAIN  ST. -ROUNDUP 

08/22/88 

PHONE  NO. 673-3356 

RTF  61-1(6)0 

09/19/89 

ROUNDUP-NORTH 

7.621 

i 2,919,166  $ 2,371,977 

$ 

100.0 

101.8 

RS  236-1(7)0 

WIDENING,  PLANT  MIX  BITUMINOUS 

INLAND  ASPHALT 

07/11/88 

F.P.M.  PASSOU.  ROBERT 

HILGER-WINIFRED 

OVERLAY,  SEAL  L COVER 

09/02/88 

PHONE  NO. 973-2216 

29.085 

* 2,997,999  $ 2,332,619 

» 

**12/15/89 

95.3 

101.  o 

F 9-1(10)29 

REST  AREA  REHABILITATION 

OLTROGGE  CONSTRUCTION  INC. 

12/13/88 

F.P.M.  SLOE,  DAVID  A. 

BRID6ER  REST  AREA 

03/06/89 

PHONE  NO. 291,-7995 

0.000 

$ 372,036  $ 367,986 

$ 

**12/15/89 

98.0 

IR  99-1(98)7 

HUNTLEY  - POMPEY * S PILLAR 
HES  568-1(7)0 

N.OF  POMPEY 1 S PILLAR  INTCH. 


PLANT  NIK  BITUMINOUS  SURFACED 
LANT  MIX  SEAL  COURSE 


17.000 


EHPIRE  SAND  AND  GRAVEL  CO., INC 
9,316,972  $ A,  191,813  $ 


02/06/89  F.P.H.  CHARL TON. ROBERT  5R. 

02/20/89  PHONE  NO. 967-2969 

**01/02/90 

96.0  99.1 


**  ESTIMATED  COMPLETION  DATE  ONLY 


( / 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  1 1/30/89 


DATE: IE/ 12/89 

***  BILLINGS  DISTRICT  *** 

PAGE 

NO:l  5 

PRIME  CONTRACTOR 

'RONTTlEPTrorRIGRRAYS'PROJ 

. Manager 

PROTECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD' DATE' 
WORK  BEG. 
PROJ.COMP. 

"PERCENT’ ’ PERCENT’ ' T CDN5TC ' 
PROJECT 

COMPLETE 

TCONT’ 

TIME 

USED 

RTr£r-3rer£7”""'““ 

8 MI.  E OF  ROY-N 

-pLfiRrHTOTTOMrfKiaSWRCA/r 

SEAL  6 COVER 

16.900 

TORTABCI  PAVERS,  TNC. 

* 822,147  $ 822,750  $ 

03731/09 
05/  02  .''89 
**01/05/90 

'TrPrMrTASSCTWr’RORERT 

PHONE  NO. 473-2218 

98.0 

BY  09/01/89 

RT  2(8) 

HARDIN  - W 

RT  49(7) 

REEDPOINT  -E  & W 

PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  l COVER 

19.700 

MIDLAND  O'LEARY  INC. 

$ 719,863  $ 696,861  $ 

03/31/89 

05/01/89 

09/29/89 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  NO. 248-3827 

100.0 

BY  09/01/89 

BRS  420-1(1)0 
ABSAROKEE-ROSEBUD  CR. 

0.139 

BRIDGE  OVER  ROSEBUD  CREEK 

1 

MACK  IN  CONSTRUCTION  CO 

388,395  $ 375,935  $ 

03/31/89 

05/10/89 

10/23/89 

F.P.M.  TAYLOR,  DONALD 
PHONE  NO. 252-9735 

100.0 

104.4 

F 72-1(2)0 

BELFRY-SOUTH 

10.400 

MINOR  WIDENIN6  AND 

PLANT  MIX  SURFACING  OVERLAY 

$ 

MIDLAND  O'LEARY  INC. 

1 ,6B6,906  $ 1,466,426  $ 

05/01/89 

06/06/89 

**02/03/90 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 664-3325 

86 . 9 

120.9 

RTF  14-4(10)146 
LAV1NA-EAST 

22.400 

PLANT  MIX  BITUMINOUS  OVERLAY, 
SEAL  l COVER 

$ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

1,198,474  * 1,183,408  $ 

06/05/89 

06/05/89 

09/29/89 

F.P.M.  OPIE,  BRUCE  E. 

PHONE  N0.24&-3B2? 

100.0 

72 . 4 

RS  297-1(4)26 

JUDITH  GAP-EAST 

12.071 

PLANT  MIX  BITUMINOUS 

SURFACING  OVERLAY 

♦ 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

877,977  $ 725,179  $ 

06/05/89 

06/22/89 

**01/15/90 

F.P.M.  PASSGW.  ROBERT 

PHONE  NO. 473-2218 

82.6 

90.3 

F 66-1(1)8 

HAYS  SLIDE 

0.260 

SLIDE  CORRECTION 

* 

L.A.  CONSTRUCTION  ^ 

555,521  * 273,343  $ 

07/11/89 

07/14/89 

**01/15/90 

F.P.M.  SACKS.  RAY 

PHONE  NO. 673-3356 

49.2 

72.1 

»*  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 
CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 


nflTc.i3/i3'fi9  ***  BILLINGS  DISTRICT  **» 

OfiTE.lg/lE^a? PfiTHE'CMTRACTDfi 


TYPE  OF  WORK 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION  

frrffoflray traffic  sims 

BL6 ' S-CENTRAL  AVE.119TH  ST.W. 

0.000 


CONTRACT  CONTRACTOR 
AWARD  AMT.  PAYMENTS 

■nnjcfflnrEcecn?rc‘ra:TRc:"" 

28,999  ♦ 23,939  t 


PAGE  NO: 16 

H|jf|T;-|jfPT:-0p-flIEHQftV5-pR0i:'flfiSnGER 

' AWARD’  DATE’  ” PERCENT’  ’ PERCENT’  ’ V CDNBT’.”  VCDNTC 

WORK  BEG.  PROJECT  TIME 

PROJ.COMP.  COMPLETE  USED 

"wrrw'TTrffrwruiwnrffr"'" 

08/07 / 69  PHONE  NO. 295-7995 

11/19/89  100.0  92.5 


F-BRF  19-9(7)130 
LAV1NA  - WEST 


GR.,A6G.,PL.  MIT  SURF.StC.  SLETTEN  CONSTRUCTION  CO. 

8.535  * 9,008,792  * 99,676  * 


10/02/89  E.P.M.  0P1E . BRUCE  E. 

n in  199  PHONE  NO. 290-3827 

**02/09/90  1.1 


7.5 


IR  90-9(68)993 
HARDIN  EAST  l WEST 


HILLING, PL. MIX  BIT.  OVERLAY  BORDER  STATES  PAVING, INC. 
10.389  ♦ 2,956,153  $ 0 * 


11/03/89  F.P.M.  SCHAAK.  RAYMOND 

/ / PHONE  NO. 592-3555 
**10/12/90  0.0 


HE 5 9191(63) 

TWO  LOCATIONS  DISTRICT  FIVE 


0.000 


safety  related  taproveaents  ACE  ELECTRIC,  INC. 

$ 29,155  ♦ 


0 $ 


11/03/89  F.P.M.  SLOE.  DAVID  A. 

/ / PHONE  NO. 295-7995 
**06/15/90  0.0 


SMP  699(89) 

CRUSH  AND  STOCKPILE  BILLINGS 


CRUSH  l STOCKPILE 


0.000 


EMPIRE  SAND  AND  GRAVEL  CO.. INC 
* 907,500  $ 0 $ 


11/03/89  F.P.M.  SLOE.  DAVID  A. 

/ / PHONE  NO. 295-7995 
**06/30/90  0.0 


BY  06/30/90 


SMP  1999(89) 

CRUSH  AND  STOCKPILE  BILLINGS 


CRUSH  l STOCKPILE 


0.000 


BILL  DENGEL  CONSTRUCTION 
$ 157,625  $ 69,897  ♦ 


11/03/89  F.P.M.  SACKS,  RAY 

11/08/89  PHONE  N0.673-335fc 

**06/30/90  99.3 


BY  06/3(1/90 


BimRBS'DiBTRicrTOTALsi 


IT. 


HES  9191(59) 

15  L0CAT10NS-STATEWIDE 


SAFETY  IMPROVEMENTSDISTRICT  2 OMO  CONSTRUCTION  INC 
0.000  $ 16,372  $ 15,813  t 


12/13/88  UNASSIGNED 
09/17/89 

05/25/89  100.0 


*»  ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 12/12/89 


PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/89 

***  STATE  WIDE  ***  PAGE  NO:  17 

... - ™PRTHE'CONTRACTDR  HGRr'DEPTT'OF'HTGfllJAYS'PROJT'flANAGEh 

" AWARD' DATE’ ~ ' PERCENT- ' PERCENT’ ' V CONST' ' ' V CDNT " 

TYPE  OF  WORK  CONTRACT  CONTRACTOR  WORK  BEG.  PROJECT  II ME 

AWARD  AMT.  PAYMENTS  PROJ.COHP.  COMPLETE  USED 


STATOTDE'TOTAIS! 


1007/ 

it*  it# 


IQIKSTDffJffCCIPRgJECni. 


!IS5J55J3fli;;;ii3sj7Hj950 


TOOTH 


\%SnoH 

p-f 

i i/vM 


L ilo  /L6-/L 


7 


STATE  DOCUMENTS  COLLECTION  A 

FEB  3 2 1990 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

^ ^ rv  ~ Ol / i 1 r*  CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31 /8R 

DATF:Ol/lS/90  fOGLC,  Q/Qt  laiariV  Y U/f-  ***  MISSOULA  DISTRICT  *** 

- - - = PPIHE’CORTRfiCTQR 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


MILEAGE 


TYPE  OF  WORK 


MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 

HELENA,  MONTANA  59620  PAGE  NO:  | 

RORTrDEPTrOF'RTGRBATS'PROirHANAGER 
AWARD  DATE' " * PERCENT'  "PERCENT"  T CONST'; ' V ERNTT 


CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PRO J. COMP. 

PROJECT 

COMPLETE 

TIME 

USED 

TIM  GILMAN  EXCAVATING  INC. 

10/02/87 

11/03/87 

E.P.M.  WILLIAMS,  JAMES  R. 
PHONE  NO. 244-5278 

4,954,496  i 4,968,622  t 

11/22/89 

100.0 

81.5 

C.D.  CONTRACTORS 

02/08/88 

03/14/88 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 549-6491 

2,728.604  t 2,768,324  i 

**02/11/90 

90.0 

103.5 

INLAND  ASPHALT 

05/06/88 

05/23/88 

F.P.M.  WILLIAMS,  JAMES  R. 
PHONE  N0.2<*4-52?8 

3,690,901  $ 3,684.717  $ 

10/28/89 

100.0 

100.0 

HILDE  CONSTRUCTION  CO., INC. 

06/07/88 

06/24/38 

F.P.M.  CHR1SINGER, KENNETH  L 
PHONE  NO. 844-3808 

B. 243, 082  % 7.984,331  $ 

**01/15/90 

96.9 

105.9 

WASHINGTON  CONSTRUCTION 

10/07/88 

11/16/80 

**07/29/91 

F.P.M.  MITCHELL.  TIM 

PHONE  NO. 295-5782 

20,973,539  $ 14,832,266  * 

70.7 

47.3 

J.J.  WELCOME  CONST.  CO.,  INC, 

12/13/88 

02/27/89 

F.P.M.  PIEDALUE,  EUGENE  R. 
PHONE  NO, 881-2213 

7,509,485  $ 4, "80, 174  t 

**11/15/90 

63.7 

57,3 

GLENN  F.EHBE1N  EXCAVATING, INC. 

12/13/88 

03/29/89 

F.P.M.  MAART,  WILLIAM  C, 
PHONE  NO. 549-6491 

344,69?  $ 327,000  1 

10/19/89 

1 00 . 0 

97.8 

F-BHF-BRF  34-1(25)9 
POTOMAC  - NEST 


IR  90-1 (105)15 
HOUGAN  NEIGH  STATION 


F-HES  34-1 (38 i 32 
CLEARWATER  JCT.  - EAST 


F 5-2(30)85 

FLATHEAD  CO,  LINE  - SOUTH 


RTF-BRF  1-1(31)14 
TROY  - LIBBY  (WEST  SECTION) 
F 1-1(32)23  i DE0201 (802) 
TROY  - LIBBY  (E.SECT.) 

RTF  1-1(33)17  U-l 
TROY  REST  AREA 


F 5-4(7)160 

DICKEY  LAKE  - NORTH  l SOUTH 


BRF  6-1(28)105 

W.OF  DHONIRAVAIB  CPEEr ) 


7.090 


0,000 


1 1 .844 


GRADING,  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 


WEIGH  STATION 


WIDENING,  PLANT  MIX  BITUMINOUS 
SURFACING  AND  SEAL  6 COVER 


GRADING, AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 


GRADING.  AGGREGATE  SURFACING, 
PLANT  MI*  BITUMINOUS  SURFACING 
OPEN  GRADED  FRICTION  COURSE 


15.965 


GRADING.  AGGREGATE  SURFACING, 
PLANT  MIX  BITUMINOUS  SURFACING 


APPROACHES,  GRADING,  AGGREGATE 
SURFACING  8,  PLANT  MIX 
0.113  BITUMINOUS  SURFACING 


PLEA‘S 


PFTS  sRM 

I \L  I U i\i  1 


♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


■ - 


DATE : 0 1 / 1 5/90 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/89 
*♦*  MISSOULA  DISTRICT  *♦* 


PAGE  NO:  2 


■"PRIRE'COfiTRSCTOR 

’hort;‘dept;‘Of~rtgrbav5‘pro:j; 

“RANAGER 

AWARD  DATE 

““PERCENT  “PERCENT'  * T CONST . “ “ 

vcwrr. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PROJ.COMP. 

COMPLETE 

USED 

RTF  24-1(26)2 

GRADIN6,  AGGREGATE  SURFACE, 
PLANT  MIX  BITUMINOUS  SURFACING 

HILDE  CONSTRUCTION  CO., INC 

05/01/89 

F.P.M.  GREEN,  JAMES  L. 

BONNER-NORTHEAST 

07/19/89 

PHONE  NO. 258-6853 

4.026 

6 PLANT  MIX  SEAL  COURSE 

$ 

3,348,486  $ 2.175,585 

$ 

**07/15/90 

65.0 

60.7 

HES  4141(61) 

INTERSECTION  LIGHTING 

KALI SPELL  NEON 

05/01/89 

F.P.M.  GREEN,  JAMES  L. 

5 INTERSECTIONS  NEAR  RONAN 

06/23/89 

PHONE  NO. 258-6853 

0.000 

$ 

37,625  t 31,029 

$ 

**02/09/90 

82.5 

95.6 

F-HES  1-2140)197 

6RADE,  AGGREGATE  SURFACE. 

PLANT  MIX  BITUMINOUS  SURFACE, 

CENTURY  COMPANIES,  JV 

06/05/89 

F.P.M.  TOMBRINK,  DAN 

MARIAS  PASS  RECREATNAL. COMPLEX 

07/05/89 

PHONE  NO. 755-5717 

0.449 

SEAL  6 COVER  AND  CONSTRUCT 

$ 

658,573  i 637,596 

$ 

**01/12/90 

96.8 

90.2 

F 1-2144)125 

SIGNALS  & LIGHTING 

MONTANA  LINES,  INC 

07/11/89 

F.P.M.  TOMBRINK,  DAN 

US  2 i RESERVE  DRIVE 

10/03/89 

PHONE  NO. 755-5717 

0.000 

$ 

47,470  $ 48.237 

* 

10/20/89 

100.0 

37.5 

RTF  5-2(40)79 

PLANT  MIX  BITUMINOUS  OVERLAY, 

RIVERSIDE  CONTRACTING 

08/24/89 

F.P.M.  CHRISINGER, KENNETH  L 

ELNO-ROLLINS 

SEAL  6 COVER 

09/11/89 

PHONE  NO. 844-3808 

5.780 

t 

887,466  % 749.524 

$ 

**02/09/90 

84.5 

82.2 

F 1-2(47)81 

PLANT  MIX  BITUMINOUS  SURFACING 

RIVERSIDE  CONTRACTING 

09/05/89 

F.P.M.  MARIN,  6ARY  R. 

McGREGOR  LAKE 

OVERLAY  6 MINOR  WIDENING 

09/19/89 

PHONE  NO. 755-5717 

8.500 

t 

2,005,152  * 675,034 

t 

100.0 

22.0 

IR  90-2(79)106 

SPRINKLER  REHAB. 

GREG  BAIN  6 COMPANY 

10/02/89 

F.P.M.  COLYEP,  SUSAN  C. 

VAN  BUREN  STREET  INTERCHANGE 

10/18/89 

PHONE  NO. 258-6853 

1.000 

$ 

118,513  * 83,527 

1 

*♦02/09/90 

70.5 

17.6 

RS  212-1(4)0 

SR , ABB  SURF.PLT  Ml X .SEAL6C0VER 

A-l  PAVING,  INC. 

10/02/89 

F.P.M.  WILLIAMS.  JAMES  R. 
PHONE  N0.24A-52 '8 

*♦  ESTIMATED  COMPLETION  DATE  ONLY 


) 


) 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  FEPIOD  ENDING  12/31/99 


DATErOl / 15/90 

***  MISSOULA  DISTRICT  *♦* 

PAGE  NO:  3 

PRIME  CONTRACTOR 

MONT.  DEPI . OF  HIGHWAYS  FROJ.  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE" 
WORK  BEG. 
PRO J. COMP. 

PERCENT  PERCENT'  \ CONST.  1 CONT. 
PROJECT  TIME 

COMPLETE  USED 

DTTCN-WrR 

3.344 

$ 1,430,167  I 149,791  ♦ 

nrwrfw 

♦*02/09/90 

10.5 

HES  7-1(38)49 

NORTH  OF  HAMILTON 

intersection  improvement 

0.000 

WESTERN  MATERIALS,  INC. 

t 265,169  $ 99.295  t 

11/03/89 

11/14/09 

**07/13/90 

F.P.M.  JOHNSON,  BOB 

PHONE  NO. 549-6491 

37.1 

SMP  2799(09)  CRUSH  AND  STOCKPILE 

CRUSH  AND  STOCKPILE  MISSOULA  D 

SCHELL  I NGER 

CONST 

CO. 

11/03/89 

12/05/89 

F.P.M.  MARIN,  GARY  R. 
PHONE  NO. 755-5717 

0.000 

♦ 190,000 

% 

87,563  t 

**06/30/90 

48.6 

BY  06/30/90 

SMP  3299(89) 

CRUSH  l STOCKPILE 

SCHELLINGER  CONST  CO. 

11/03/89 

F.P.M.  WILLIAMS.  JAMES  R. 

CRUSH  AND  STOCKPILE  MISSOULA 

/ / 

PHONE  NO. 244-52/8 

0.000 

♦ 

295,400  $ 0 

$ 

*♦06/30/90 

0.0 

BY 

06/30/90 

RTF  1-1(33)17  IJ2 

COMPLETION  OF  TROY  REST  AREA 

SKINNER  ENTERPRISES 

12/15/89 

F.P.M.  MITCHELL,  JIM 

PHONE  NO. 295-5782 

TROY  REST  AREA 

/ / 

0.000 

» 

468,095  t 0 

$ 

*♦09/01/90 

0.0 

BY 

09/01/90 

RTF-BRF  7-1(36)23 

BRIDGE  OVER  TIN  CUP  CREEK 

WASHINGTON  CONSTRUCTION 

12/15/89 

F.P.M.  JOHNSON.  BOB 

PHONE  NO. 549-6491 

DARBY-SOUTH 

DRAINAGE  PIPE 

/ / 

RTF-BRF  7-1(37)31 

DARBY  -NORTH 

14.627 

i OPEN  GRADED  FRICTION  COURSE 

t 

10,517,746  1 0 

$ 

**08/30/91 

0,0 

HISSOOCB'DISTRTCrTOTACS: 


'O?iz?o«:::f:wr50f5 


( 


w:z 


**  ESTIMATED  COMPLETION  DATE  ONLY 


L 


DATE : 0 1 / 15/90 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


F-BRF  13-K6I56 
NORRIS  HILL 


IR  15-2(56)93 
MELROSE-NORTH 


F 46-3(2)42 

15  HI.  NE  OF  WISDOM-NORTHEAST 


RTF-BRF  8-1(13)11 
AVON  - ELLISTON 


F-FH  50-1(8)1 

WEST  YELLOWSTONE  - NORTH 


F ^6-7 (1)65 
WISE  RIVER-EAST 


F 1A-1  (?)  1 
TOWNSEND-EAST 


IR  90-31 64) 181 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/89 

»**  BUTTE  DISTRICT  *♦*  PAGE  NO:  A 

PRTRE“CORTRACTOR" HDNTT"DEPT:"0F'HIGRBBVS'PR0J:_HRHRGER 

mw  TOTr  ~ PMtfrr  - pCTtCTT " V EDNBTT'V  CONT'. 


MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

WORK  BEG. 
PROJ.COHP. 

PROJECT 

COMPLETE 

TIME 

USED 

GRADING,  AGGREGATE  SURFACING, 

HILDE  CONSTRUCTION  CO., INC. 

08/04/87 

F.P.M.  FLYNN,  CLAUDE 

PLANT  NI*  BITUMINOUS  SURFACING 

09/23/87 

PHONE  NO. 494-3224 

9.812 

SEAL  b COVER 

$ 

5,358,602  1 5,795,903  $ 

09/05/89 

100,0 

120.4 

PLANT  MIX  BITUMINOUS  SURFACE, 

AMERICAN  ASPHALT  INC. 

04/11/88 

F.P.M.  WILLIAMS,  PAUL 

SEAL  l COVER 

05/19/88 

PHONE  NO. 683-6290 

5.907 

$ 

1,562,588  $ 1,599,186  $ 

07/12/89 

100.0 

107.  B 

PLANT  MIX  BITUMINOUS  OVERLAY, 

JIM  GILMAN  EXCAVATING  INC. 

05/06/88 

F.P.M.  WISSINGER,  MARK 

SEAL  b COVER 

07/27/88 

PHONE  NO. 492-6464 

9.144 

$ 

1,124,399  $ 1,147,610  * 

09/06/69 

100,0 

112.9 

GRADING.  AGGREGATE  SURFACING. 

SK  CONSTRUCTION,  INC. 

09/02/88 

F.P.M.  UNASSIGNED 

PLANT  MIX  BITUMINOUS  SURFACING 

10/03/88 

PHONE  NO. 492-6464 

12.000 

t 

7,993,857  $ 7,977,794  $ 

**07/06/90 

98.0 

94.9 

PLANT  MIX  BITUMINOUS  OVERLAY 

H.  K.  CONTRACTORS,  INC. 

09/02/88 

F.P.M.  SAUNDERS .LESLIE 

05/16/89 

PHONE  NO. 587-5705 

7.998 

$ 

1,602,854  * 1,440,881  * 

**01/26/90 

89.9 

89. 7 

PLANT  MIX  BITUMINOUS  OVERLAY, 

AMERICAN  ASPHALT  INC, 

11/09/88 

F.P.M.  WISSINGER,  MARK. 

SLOPE  FLATTENING  AND 

04/05/89 

PHONE  NO. 492-6464 

8.231 

SEAL  b COVER 

$ 

673,044  $ 668,231  t 

09/01/89 

100.0 

75.0 

PLANT  MIX  BITUMINOUS  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC, 

12/13/88 

F.P.M.  BROELL,  IRVIN 

03/09/89 

PHONE  NO. 444-6338 

5.700 

$ 

715,373  $ 696,555  $ 

08/01/89 

100.0 

53.3 

PLANT  MIX  BITUMINOUS  OVERLAY 

JIM  GILMAN  EXCAVATING  INC. 

12/13/88 

F.P.M.  ERICKSON,  HALTER 

PHONE  NO, 563-8255 


ESTIMATED  COMPLETION  DATE  ONLY 


w 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/89 


DATE : 01/15/90 

♦♦♦  BUTTE  DISTRICT  ♦♦♦ 
PRIHE'CORTRACTOR 

PAGE  NO:  5 

H0HT;-DEPT;"0r'flTGRBRVS"PR03:'BftH»GEP 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

mwmw 

WORK  BEG. 
PRO J. COMP. 

" PERCENT' ' PERCENT' ' V CCNSTC " V CORTC 
PROJECT  TIME 

COMPLETE  USED 

ffEWTroer-'firTs: 

8.200 

i OPEN  GRADED  FRICTION  C0GR5C 

$ 1,268,075  $ 1,186.458  t 

(ft/rwr 

10/25/89 

100.0  88.3 

1R  90-6(99)301 

CONCRETE  PAVEMENTREHABIL1TATI0  COP  CONSTRUCTION  CO. 

02/06/B9 

F.P.M.  McCORMICK  , THOMAS 

BOZEMAN-WEST 

N 

09/09/89 

PHONE  NO. 586-5079 

5.991  $ 1,796,263  i 1,678,838  $ 

♦♦01/15/90 

99.0 

89 

RT  1(16) 

PLANT  MI*  BITUMINOUS  LEVELING, 

MARVIN  A. 

REHBEIN 

03/31/89 

F.P.M.  WILLIAMS.  PAUL 

BARRETT'S  INTERCHANGE -N&S 

SEAL  1 COVER 

06/15/89 

PHONE  NO. 683-6290 

RT  K17) 

DELL-RED  ROCK  INTERCHANGE 

IR  90-6(50)286 

W.  OE  BOZEMAN  (2  LDC;S.) 

RTF  89 -9 ' 5 ) 2E 

FOUR  CORNERS-WEST 

RTS  205-1(10)6 

LOGAN-BELGRADE 

RTS  222-1(1)0 

JACKSON  I NTERCHANGE-D I LLON 

99.600 

$ 1,215,167 

$ 1,271,276  t 

10/11/89 

100.0 

BY  09/01 

BF  9039(8) 

BRIDGES  OVER  CLARK  FORK 

JIM  GILMAN  EXCAVATING  INC. 

05/01/89 

F.P.M.  GILMAN.  ROBERT 

PHONE  NO. 999-3229 

N.  OF  DEER  LODGE  BR.OVER  C.FK. 

i OVERFLOW 

05/30/89 

0.916 

(PRESTRESSED  CONCRETE  BEAMS) 

* 520,106  * 967,992  $ 

10/25/89 

100.0 

62.5 

H-BRM  1816(3) 

ELIZABETH  WARREN  AVE. -BUTTE 

1.103 

GRADING.  AGGREGATE  SURFACING 
AND  PLANT  MIX  BITUMINOUS 
SURFACING 

JIM  GILMAN  EXCAVATING  INC. 

♦ 1,000,313  * 971,236  $ 

06/05/89 

07/10/89 

♦♦01/15/90 

F.P.M.  FLYNN,  CLAUDE 

PHONE  NO. 999-3229 

97.1 

95.6 

BR  9029(8) 

ENNIS  LAKE-9MI.E.0F  McALLlSTER 

0 1 02 

BRIDGE  OVER  MADISON  RIVER 

IDAHO  CONSTRUCTION 

$ 519.358  $ 305,900  $ 

07/11/89 

08/11/89 

♦♦02/19/90 

F.P.M.  WIEBE,  HAROLD 

PHONE  NO. 682-7678 

59.5 

99.2 

♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


c 
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MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/89 


DATE : 01/ 15/90 

*»*  BUTTE  DISTRICT  *** 

PAGE  NO:  6 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGRHA7STR0J 

TRANAGER 

AWARD  DATF 

PERCENT  ‘ PERCENT' ' V CONST ' 

XCONT. 

PROJECT  NUMBER 

MIlEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PRO J. COMP, 

COMPLETE 

USED 

F 19-1(9)10 

BRIDGE  OVER  WARM  SPRINGS  CREEK 

TIM  GILMAN  EXCAVATING  INC. 

07/11/89 

F.P.M.  ERICKSON.  WALTFR 
PHONE  NO. 563-8255 

WEST  VALLEY  HI, -ANACONDA 

OVERLAY  & WIDENING 

00/24/89 

6.699 

$ 

1,513,143  $ 679,499  $ 

*♦02/27/90 

44.9 

64.3 

1R  90-7(56)303 

ROCK  OVERHANG  REMOVAL 

ABCON  INC. 

07/11/89 

F.P.M.  SAUNDERS. LESLIE 

1 MI.W.OF  SPRINGDALE 

09/05/09 

PHONE  NO. 587-5795 

0.000 

$ 

450,519  $ 396,726  $ 

**02/09/90 

88.1 

55.0 

M 1907(6) 

WIDEN  214.5  FT. 

JIM  GILMAN  EXCAVATING  INC. 

07/11/89 

F.P.M.  WISSINGER,  MAR) 

CONTINENTAL  DRIVE-BUTTE 

BRIDGE  OVER 

00/01/89 

PHONE  NO. 492-6464 

1.227 

MONTANA  WESTERN  R.R. 

$ 

758.198  $ 373,520  * 

**03/10/90 

49.3 

61.1 

RTF  91-1(4)0 

PLANT  MIX  BITUMINOUS 

RIVERSIDE  CONTRACTING 

08/08/89 

F.P.M.  BROELL,  IRVIN 

AVON-NORTH 

SURFACING  OVERLAY 

09/06/09 

PHONE  NO, 444-6338 

11.700 

% 

970,891  $ 349,484  $ 

*♦05/25/90 

87.5 

54.1 

RS  911-1(3)0 

(2  BRIDGES) 

PIONEER  READY  MIX 

08/08/89 

F.P.M.  McCORMICK  , THOMAS 
PHONE  N0.586-5074 

SPP INSHILL  ROAD 

73.00  FT  BRIDGE  OVER 

08/21/89 

6.300 

EAST  GALLATIN  RIVER 

% 

2,938,801  t 1.843.914  $ 

**08/03/90 

62.7 

50.0 

EACF  29-2(8)43 

6RADE.  GRAVEL  AND  PLANT  MIX  BI 

T OMINOUS  OVERLAY. 

JIM  GILMAN  EXCAVATING  INC. 

09/05/89 

F.P.M.  ENGSTEDT.  CARL 

OVANDO-EAST 

10/05/89 

PHONE  NO. 793-5850 

12.200 

» 

4,063,748  * 391.841  t 

**02/09/90 

9.6 

1.7 

RTF  13-1(13)40 

SLOPE  FLATTENING 

JIM  GILMAN  EXCAVATING  INC. 

10/02/89 

F.P.M,  FLYNN,  CLAUDE 

NORRIS  HILL 

10/25/89 

PHONE  NO, 494-3224 

0.000 

♦ 

32.079  $ 26,67"  $ 

11/27/89 

100.0 

BY  11/01/89 

1R  90-4(39)232 

ROCKFALL  PROTECTION 

JIM  GILMAN  EXCAVATING  INC. 

10/02 ''89 

F.P.M.  FLYNN,  CLAUDE 

PHONE  NO. 494-3224 


♦♦  ESTIMATED  COMPLETION  DATE  ONL 


' 


1 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/99 


DATE :01/ 15/90 

ft*  BUTTE  DISTRICT  *♦* 

PAGE 

NO:  7 

FRTRE  CONTRACTOR 

'MNTT'DEPTT'OF'HIGRBAVS'PRin; 

'‘MANAGER 

PROJECT  NUMBER 

PROJECT  DESIGNATION 
ROHfinWTfiSS 

MILEAGE 

0,000 

TYPE  OF  WORK. 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

$ 111,800  $ 1,118  $ 

AWARD  DATF 
WORK  BEG. 
PROJ.COMP. 

r-r— 

**02/09/90 

" PERCENT"  RERCFTfr  r CDNST7 ' 
PROJECT 

COMPLETE 

1.0 

TCONF 

TIME 

USED 

1R  15-1(72)17 

LIMA  - REDROCK 
!R  15-1(73)37 

RED  ROCK  INTERCHANGE  - NORTH 

PL. MIX 

3B.350 

OVERLAY, SEALiCOVER 

EMPIRE  SAND  AND  GRAVEL  CO.. INC 

$ 5,993,337  $ 59,933  $ 

11/03/89 
/ / 

*♦02/24/90 

F.P.M.  WILLIAMS,  PAUL 

PHONE  NO . 683-6290 

1,0 

HES  9141(62) 

3 LOC'SJ  1ST.  2 

safety  mprovenents 

0.000 

L.A.  CONSTRUCTION 

t 36,336  » 363  $ 

11/03/89 
/ / 

**02/24/90 

F.P.M.  W1SSINGEP,  MARK 
PHONE  NO. 492-6464 

1.0 

SMP  4199(09) 

CRUSH  AND  STOCKPILE 

CRUSH  i STOCKPILE 

BUTTE 

0.00  A 

JIM  GILMAN  EXCAVATING  INC, 

$ 198,000  1 27,300  t 

11/03/89 

12/2B/89 

**06/30/90 

F.P.M.  WILLIAMS,  PAUL 
PHONE  NO. 683-6290 

13.8 

BY  06/30/90 

E ! 1-1 ( 10)49 

GRADING,  GRAVEL,  PLANT  MIX 

PIG  SKY  PAVING  CO,  INC. 

12/15/89 

F.P.M.  SAUNDERS. LESLIE 

4 Ml.  S.  OF  LIVINGSTON 

BITUMINOUS  SURFACE  AND 

/ / 

PHONE  NO. 587-5765 

0.417  CURVE  CORRECTION 

t 305,526  % 0 $ 

**06/15/90 

0.0 

1R  15-2(57)99 
BUXTON-SOUTH 

PMS  OVERLAY,  SEAL  L COVER 

JIM  6ILMAN  EXCAVATING  INC. 

12/15/89  F.P.M.  ERICKSON.  WALTER 

/ / PHONE  NO. 563-8255 

16.649 

$ 3,826,188  i 0 * 

*♦07/05/91  0.0 

1R  90-4(38)194 

PMS  OVERLAY 

H.  K.  CONTRACTORS,  INC. 

12/15/89 

F.P.M.  FLYNN,  CLAUDE 

RACETRACK -WARM  SPRINGS 

12.266 

t 3,510,600  * 0 $ 

/ / 

**07/05/91 

PHONF  NO. 494-3224 

0.0 

♦ ♦ ESTIMATED  COMPLETION  PATE  ONLY 


DATE : 0 1 / 15/90 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  15/31/89 
*»♦  BUTTE  DISTRICT  **» 

pRTBE-C0RTWCT0R 


PAGE  NO:  6 
■R0W:_DEPTr0F‘RTBHIW75"PR0J.  HfiRAGEP 


ANAEIT  DATE" 

PERCENT ' PERCENT- ' Y CONST/ 

"TCGNT. 

PROJECT  NUMBER 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PROJ.COMP. 

COMPLETE 

USED 

eOTTE'DISTFICT-rOTfiGF 

1 50.0W.169  * 89.858,183  t 

57  77 

»tt  GREAT  "ALLS  DISTRICT  *«» 

F-RRS-BRF  60-8(19)81 

RECONSTRUCTION 

SLETTEN  CONSTRUCTION  CO. 

18/07/87 

F.P.M.  ROBINSON.  FRANK 

GREAT  FALLS  - EAST 

08/16/88 

PHONE  NO. 787-6350 

8.997 

$ 

9,779,786  ♦ 10,159,87!  $ 

11/10/89 

100.0 

76.3 

IR  OOOBI 15) 

REST  AREA  REHABILITATION 

WILLIAMS  BROTHERS  CONSTRUCTION 

09/03/88 

F.P.M.  STEEN,  GARY 

REST  AREAS  - DISTRICT  13 

DEARBORN  REST  AREA-NORTHBOUND 

10/11/88 

PHONE  NO. 787-6350 

0.000 

$ 

676,330  $ 660, A75  i 

07/10/89 

100.0 

BY  06/15/ 

RS  855-1(1)0 

PLANT  Ml*  SURFACING  OVERLAY 

GLENN  REHBEIN  EXCAVATING, INC. 

10/07/88 

F.P.M.  GREGORY.  DOUGLAS 

PUDVARD-NORTH 

06/10/09 

PHONE  NO. 365-6831 

5.300 

* 

961,686  $ 936,178  t 

09/07/89 

100.0 

97.5 

RS  871-1(3)1 

AGGREGATE  SURFACING, 

AMERICAN  ASPHALT  INC. 

11/09/89 

F.P.M.  ENDEPSON,  GLEN 

DRUMMOND-N. IS. SECT. ) 

PLANT  MIX  BITUMINOUS  SURFACING 

05/11/89 

PHONE  NO. 388-3098 

3.A50 

AND  SEAL  l COVER 

t 

588,767  % 888,707  * 

08/09/89 

100.0 

97.8 

IR  15-6(86)301 

PLANT  MI*  BITUMINOUS 

GLENN  REHBEIN  EXCAVATING, INC. 

18/13/88 

F.P.M.  SMITH,  WALT 

POWER  - N.l  S. 

SURFACE  OVERLAY 

03/30/89 

PHONE  NO. 787-6350 

7.750 

1 

8,356,117  * 5,855,600  $ 

11/30/89 

100.0 

100.0 

RT  37(101  PLANT  Ml*  BITUMINOUS  OVERLAY,  MARVIN  A.  REHBEIN 

CONRAD-N  SEAL  & COVER 

PT  37(11) 

BUTTON-N  (EAST  FRONTAGE  FD.) 

RTF  9-1(3)81 
BOWMANS  CORNER-CHQTEAU 
RTF  81-1(3)0 

MIDWAY  ROAD  INTER  - CONRAD 
HES  21-HAM 
CONRAD  I -CONNECTION 

66.700  I 1,531,806  $ 1,505,656 


03/31/89  F.P.M.  WICK  MAN,  TERRY 

06/88/89  PHONE  NO. 378-793! 

09/85/89  BY  09/01/89 


100.0 


m ESTIMATED  COMF1  ETIPN  DATE  ONL V 


o 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/09 


DATE :01 / 15/90 

***  GREAT  FALLS  DISTRICT  **» 

PAGE  NO:  9 

PRTRE  CONTRACTOR 

'HORTrDEPTT'OF'fllGWMVS'PROTrHRNBGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PROJ.COMP. 

' ‘ PERCENT' " PERCENT'  ‘ Y CONST".  "T  CONT~. 
PROJECT  TIME 

COMPLETE  USED 

F 60-2 ( 23)90 

10TH  AVE. SO. -GT. FALLS 

PLANT  Mil  BITUMINOUS  OVERLAY 

2.926 

UNITED  MAT 1 LS  OF  GREAT  FALLS 

$ 1,053,522  * 997,152  * 

05/01/89 

06/05/89 

10/16/89 

F.P.M.  ROBINSON.  FRANK 

PHONE  NO. 727-6350 

100.0  88.5 

IR  15-7(23)3^.3 

NORTH  OF  CONRAD-N. 

11.070 

PLANT  Mil  BIT.  OVERLAY,  SEAL  i 
COVER 

$ 

HILDE  CONSTRUCTION  CO. .INC. 

2,^.87,556  1 2,129,559  $ 

05/01/89 

05/23/89 

♦*01/15/90 

F.P.M.  LEO,  DENNIS 

PHONE  NO. 636-2652 

85.6 

91.3 

RTF  9-l(5)0 

BOWMANS  CORNER 

20.900 

PLANT  Mil  BITUMINOUS  OVERLAY, S 

EAL  1 COVER 

$ 

JIM  GILMAN  EXCAVATING  INC. 

1,231,366  $ 1.059.758  » 

06/05/89 

06/28/89 

♦♦03/10/90 

F.P.M.  NUGENT,  KEN  (ACT.) 
PHONE  NO. 727-6350 

86.1 

RTF  80-1(5)28 

PLANT  Mil  BITUMINOUS  OVERLAY,  EMPIRE  SAND  AND  GRAVEL  CO., INC 

06/05/69 

F.P.M.  ENDERSON,  GLEN 

GERALDINE-SOUTH 

SEAL  & COVER 

07/22/89 

PHONE  NO. 288-3898 

18.200  * 1,058,916  ♦ 977,981  * 

**03/10/90 

92.6 

BY  09/01/89 

BRS  396-1(1)9 

SAVOY -N.  6 S. 

0.791 

PIPES  6 APPROACHES 

% 

COP  CONSTRUCTION  CO. 

665,736  * 602.776  $ 

07/11/09 

07/31/89 

**02/19/90 

F.P.M.  TREFTZ,  GORDAN 

PHONE  NO. 253-2616 

86.5 

63. B 

RTF-BRF  26-1(29)23 
GREENOUGH  HILL-NGRTH 

3.936 

266.0  FT  BRIDGE  OVER  BLACKFOOT 
RIVER 

(BRF  FUNDS)  $ 

NELCQN,  INC. 

3,720,800  * 

1,686,203  $ 

08/08/89 

08/22/89 

♦*08/31/90 

F.P.M.  STEEN,  GARY 

PHONE  NO. 727-6350 

65.3 

62,6 

HES  1-6U21387 

SAFTY  IMPROVEMENTS  - 

ONE  WAY  SIGN  AND  CONST.  INC. 

08/08/89 

F.P.M.  TREFTZ,  GORDAN 

EAST  OF  HAVRE 

HES  1-7(10)625 

CABLE  GUARDRAIL 

10/03/89 

10/17/89 

PHONE  NO. 253-2616 

EAST  OF  HARLEM 

0.000 

* ‘*2,273  $ 62,586  t 

100.0 

63.3 

**  ESTIMATED  COMPLETION  DATE  ONLY 


0 


MONTANA  DEPARTMENT  OP  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  END1N6  10/31/89 


DATE :01/ 15/90 

*♦*  GREAT  FALLS  DISTRICT  *** 

PAGE  NO: 10 

PRIME  CONTRACTOR 

Hunt.  DEPT.  OP  HIGHWAYS  PRO J 

. RANA5ER 

AWARD  DATE 

PERCENT  ~ PERCENT ' IT  CONST'; ' 

TCONT 

PROJECT  NUMBER 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

WORK  BEG. 

PROJECT 

TiME 

PROJECT  DESIGNATION 

AWARD  AMT.  PAYMENTS 

PROJ.COMP. 

COMPLETE 

USED 

IP  !5-7(0«>300 

COLD  HILLING  AND  PLANT 

EMPIRE  SAND  AND  6RAVEL  CO., INC 

08/09/89 

F.P.M.  RICKMAN,  TERRY 

BRADY-N.S.  i SOUTHBOUND  LANE! 

MIX  BITUMINOUS  SURFACING 

09/09/89 

PHONE  NO. 078-7931 

11.565  OVERLAY 

♦ 

0,303,606  % 0,190,099 

$ 

**00/09/90 

93.0 

98.9 

F 3-8(17)41 

PLT  MIX  BIT  OVERLAY 

A-l  PAVING,  INC. 

10/00/89 

F.P.M.  WICKMAN,  TERRY 

MAIN-CHOTEAU 

/ / 

PHONE  NO. 078-7931 

1. 010 

$ 

319,950  $ 0 

$ 

**00/09/90 

0.0 

F-BRF  09-9(0)11" 

GRADE,  AGGREGATE  SURFACING, 

SK  CONSTRUCTION,  INC. 

10/00/89 

F.P.M.  SMITH,  WALT 

SIMMS-WEST 

PLANT  MIX  BITUMINOUS  SURFACING 

11/16/89 

PHONE  NO. 707-9350 

10.606  AND  SEAL  l COVER 

$ 

5,570,010  1 590,003 

t 

*♦00/09/90 

9.7 

5.0 

SMP  3099105) 

CRUSH  & STOCKPILE 

BILL  DENGEL  CONSTRUCTION 

11/03/89 

F.P.M.  ENDERSON,  GLEN 

CRUSH  AND  STOCKPILE  GREAT  FALL 

/ / 

PHONE  NO. 088-3898 

0.000 

$ 

181,700  ) 0 

$ 

*♦06/30/90 

0.0 

BY  06/30/90 

SMP  5099189) 

CRUSH  1 STOCKPILE 

BILL  DENGEL  CONSTRUCTION 

11/03/89 

F.P.M.  GREGORY,  DOUGLAS 

CRUSH  AND  STOCKPILE  6REAT  FALL 

/ / 

PHONE  NO. 065-680! 

0.000 

$ 

170,500  $ 0 

$ 

**06/30/90 

0.0 

BY  06/30/90 

IR  15-8(951366 

PMS  OVERLAY,  SEAL  & COVER 

SLETTEN  CONSTRUCTION  CO. 

10/15/89 

F.P.M.  LEO,  DENNIS 

SHELBY-NORTH 

/ / 

PHONE  NO. 939-0650 

19.633 

* 0,803,099  * 0 $ 

**10/05/90 

0.0 

CTCT7'FAUB'i)15TRTCT'TDmBi 


^ Wj  w.  : : i:  Ws  jk  : \ 


WM 


* ESTIMATED  COMPLETION  TATE  ONLY 


d 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  18/31/89 


DATE :C 1 / 15/90 

***  GLENDIVE  DISTRICT  **» 

PAGE  NO; 11 

FRTME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PROJ,  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK  CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORM  BEG. 
PROJ.COMP. 

PERCENT  PERCENT 
PROJECT 

COMPLETE 

l CONST.  I CONT. 
TIME 
USED 

RS  853-8(9)37 

BROCKWAY-N.i  S. 

9.884 

AGGREGATE  SURFACING  AND  PRINCE,  INC. 

PLANT  MIX  BITUMINOUS  SURFACING 

t 1.319,063  t 1,393,885  \ 

08/08/89 

09/89/8B 

10/81/B9 

F.P.M.  WOLF.  LARRY 
PHONE  NO. 985-8883 
100.0 

96.0 

F-HES  37-3(8)70 

7MI.E.0F  ASHLAND-E. 

7.800 

PLANT  MIX  BITUMINOUS  OVERLAY,  PRINCE,  INC. 

SEAL  & COVER 

$ 1,798,599  $ 1.715.566  * 

10/07/88 

11/18/88 

10/13/09 

E.P.M.  STROHMAYER, 
PHONE  NO. 838-1093 
100.0 

DUANE  J. 

108.0 

RS  861-8(8)86 

AGGREGATE  SURFACING  6 

PORTABLE  PAVERS,  INC. 

11/09/88 

F.P.M.  BALDWIN. JAMES 

RICHLAND  CO.LINE-N. 

PLANT  MIX  BITUMINOUS  SURFACING 
7.915  * 

1,355,888  $ 1,830,966  ♦ 

06/30/89 

**08/19/90 

PHONE  NO. 787-5701 

90.8 

93.9 

IR  99-6(37)818 

PLANT  MIX  BITUMINOUS 

SLETTEN  CONSTRUCTION  CO. 

18/13/88 

F.P.M.  FRIEND,  DAVE 

GLENDIVE-EAST 

SURFACING  OVERLAY  & 

03/18/89 

PHONE  NO, 365-8977 

51.000  OPEN  GRADED  FRICTION  COURSE 

i 9,950,573  $ 9,861,893  $ 

10/80/89 

100.0 

99.8 

BRS  870-1(1)7 

APPROACHES,  GRADING  AND 
AGGREGATE  SURFACING 

SLETTEN  CONSTRUCTION  CO. 

18/13/88 

E.P.M.  SCHNEIDT.  JOE 

PHONE  NO. 888-9085 

N.E.QF  ALfION(LITT.HIS.RI.) 

03/87/89 

0.917 

* 905,998  $ 391,890  t 

10/17/89 

100.0 

99.9 

HES  919K98)  U1 

SLOPE  FLATTENING,  CABLE 

WICKENS  CONSTRUCTION,  INC. 

03/31/89 

F.P.M.  STEWART,  DONALD 

EAST  OF  MILES  CITY 

GUARDRAIL 

05/09/89 

PHONE  NO. 838- 1093 

F 8-1(18)83 

8.5  Mi,  W.  OF  POWDEP  RIVER 

0.100 

♦ 177,907  % 177,939  t 

06/88/89 

100.0 

68.8 

BR  9053(8)  BRIDGE  OVER  MILK  FIVER 

MILK  RI.  BR.  N.F.OF  VANDALIA 

SLETTEN  CONSTRUCTION  CO. 

05/01/89 

06/05/89 

F.P.M.  QUALE,  K ENNETH 

PHONE  NO. 365-8877 

0.378 

$ 605,929  t 593,769  t 

li/03/89 

100.0 

98.5 

♦ ♦ ESTIMATED  COMPLETION  DATE  ONL / 


DATE : 0 1 / 1 5/90 


MONTANA  DEPARTMENT  OF  HI6HWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/89 
♦**  GLENDIVE  DISTRICT  *** 
FRTRrCOfSTRfiCTOr 


PAGE  NO: IP 

■MRT:'DEPT:‘0F'flIGfl»AY5'PR0J:'MRRBER 


PROJECT  NUMBER 
FROJECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

mwmr 

WORK  BEG. 
PRO J. COMP. 

PERCENT " " PERCENT^  T C8NST7 
PROJECT 

COMPLETE 

'vcror. 

TIME 

USED 

RS  2^5-1(6)15 

MINOR  GRADING  AND  GRAVELSURFAC 

HILDE  CONSTRUCTION  CO., INC. 

05/01/89 

F.P.M.  WOLF.  LARRY 

BRUSETT-E.t,  U. 

ING 

08/01 /89 

PHONE  NO. 485-2883 

RS  341-1(1)0 

#*02/19/90 

HAXEfY  RD.-N.E  OF  JORDAN 

27.161 

$ 

876,810  * 

868,395 

» 

98.0 

115.0 

F 1-9(17)54? 

PLANT  MIX  BITUMINOUS  OVERLAY 

PORTABLE  PAVERS, 

, INC. 

06/05/89 

F.P.M.  DUROCHER,  DOUGLAS 

GLASGOW-EAST 

07/12/89 

PHONE  NO. 228-9478 

F 1-9(20)  542 

*♦01/12/90 

1ST  AVE. NO. -GLASGOW 

4.670 

$ 

1,289,365  * 

976,388 

$ 

75.7 

93.9 

F 2-2(5)83 

PLANT  MIX  BITUMINOUS 

PORTABLE  PAVERS, 

, INC. 

07/11/89 

F.P.M.  SWANSON,  ROBERT  E. 

BAKER-EAST 

SURFACING  OVERLAY  l 

09/20/89 

PHONE  NO. 232-1093 

12.972 

COLD  MILLING 

$ 

2,268,876  $ 

111,635 

$ 

**01/26/90 

4.9 

53.9 

F 57-7(9)306 

PLANT  MIX  BITUMINOUS  OVERLAY, S 

PORTABLE  PAVERS, 

, INC. 

09/05/89 

F.P.M.  FRIEND.  DAVE 

LINDSAY-SOUTHEAST 

EAL  & COVER 

11/02/89 

PHONE  NO. 365-2877 

10.300 

$ 

1,277,074  $ 

14,550 

$ 

*♦02/09/90 

1.1 

RS  246-1 (5)0 

PLANT  MIX  BITUMINOUS  OVERLAY, S 

PORTABLE  PAVERS, 

, INC. 

09/05/89 

F.P.M.  DUROCHER.  DOUGLAS 

GLASGOW  - N.W. 

EAL  1 COVER. 

09/19/89 

PHONE  N0.228-947B 

4.050 

$ 

507,045  $ 

398,524 

» 

*♦02/09/90 

78.6 

60.0 

RS  323-118)0 

PLT  MIX  OVERLAY,  SEALtCOVER 

PORTABLE  PAVERS 

, INC. 

10/02/89 

F.P.M.  SWANSON,  ROBERT  E. 

EKALAKA  - S.IN.SECT.) 

11/13/89 

PHONE  NO. 232- 1093 

8.200 

t 

1,528,805  $ 

93,658 

i 

**02/09/90 

6.5 

RS  489-1 (39 

PLT  MIX  OVERLAY, SEAl  l COVER 

PORTABLE  PAVERS 

, INC. 

10/02/89 

F.P.M.  STROHHAYER,  DUANE  J, 

KINSEY  ROAD-EAST  SECTION 

10/06/89 

PHONE  NO. 232- 1093 

9.505 

$ 

656.874  $ 

492,178 

i 

♦*02/09/90 

74.9 

37.6 

m ESTIMATED  COMPLETION  DATE  ONLY 


DATE: 01/ 15/90 

MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/89 
*♦*  GLENDIVE  DISTRICT  *** 

PAGE  NO : 1 3 

PRIME  CONTRACTOR 

MONT.  DEPT.  OF  HIGHWAYS  PROJ 

. MANAGER 

PROJECT  NUMBER 

PROTECT  DESIGNATION 

MILEAGE 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD  DATE 
WORK  BEG. 
PROJ.COMP. 

PERCENT  PEREEfjr  \ CONST. 
PROJECT 

COMPLETE 

l CONT. 
TIME 

USED 

BMP  0899(89) 

CRUSH  AND  STOCKPILE  GLENDIVE 

0.000 

CRUSH  l STOCKPILE 

CENTURY  COMPANIES,  JV 

% 077,000  $ 100.018  * 

11/03/89 

11/15/89 

**06/30/90 

F.P.M.  NOVAKOVICH,  DUANE 
PHONE  NO. 653-1050 

44.0 

BY  06/30/90 

BPS  300-0(1*5 

(V FALLON  {■  STATION  CP.SW. ISHAY 

0.756 

BRIDGE  REPLACEMENT 

TRACY  COWDREY  i ASSOC. 

$ 433,357  $ 0 $ 

10/15/89 
/ / 

**11/16/90 

F.P.M.  SCHNEIDT,  JOE 

PHONE  NO. 808-4005 

0.0 

IR  94-3(39)116 

ROSEBUD/COSTER  CO.LN.E.L  W. 

10.775 

PLANT  MU  BITUMINOUS  OVERLAY 

SLETTEN  CONSTRUCTION  CO. 

$ 1,508,916  * 0 t 

10/15/89 
/ / 

**06/14/91 

F.P.M.  STEWART.  DONALD 

PHONE  NO. 030-1093 

0.0 

GLENDTTOTSTRTCrTCTAtS': 

i 03,730,343  T 10,7Sr,39 T \ 

"'»**  BMTRGS'DISTRICT  **♦ 

61.7 

RS  034-1(7)0 

HILGER-HINIFRED 

04,085 

WIDENING,  PLANT  MIX  BITUMINOUS 
OVERLAY,  SEAL  l COVER 

INLAND  ASPHALT 

$ 0,447,449  $ 0,330.619  t 

07/11  -gg 
09/00/88 
**00/19/90 

F.P.M.  PASSOW,  ROBERT 

PHONE  NO. 473-0018 

95.3 

101.6 

F 4-1(10)09 

BRIDGER  REST  AREA 

0,000 

REST  AREA  REHABILITATION 

OLTROGGE  CONSTRUCTION  INC. 

♦ 370,036  t 367,486  t 

10/13/88 

03/06/89 

10/00/89 

F.P.M.  SLOE.  DAVID  A. 

PHONE  NO. 045-7495 

100.0 

1R  94-1148)7 

HUNTLEY  - POMPEY'S  PILLAR 

HES  568-1(7)0 

N.OF  POMPEY'S  F I LI  &R  INTCH. 

17.000 

PLANT  MIX  BITUMINOUS  SURFACED 
LAN;  MIX  SEAL  COURSE 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

$ 4,316.470  1 4,011,701  $ 

00/06/89 

00/00/89 

**03/03/90 

F.P.M.  CHARLTON, ROBERT  SR, 
PHONE  NO.967-046N 

91.6 

94,1 

♦ * ESTIMATED  COMPLETION  DATE  ONLY 


L. 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/89 

DATE:OI / 15/90  ***  BILLINGS  DISTRICT  »tt  PAGE  NO:14 

: ;«dsu:_i}ept:_of"higrray5'pro3:'rarager 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

MILEAGE  TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD'D  ATT' 
WORK  BEG. 
PROJ.COMP. 

PERCENT"  " PERCENT' " Y CONST". 
PROJECT 

COMPLETE 

"VCORF 

TIME 

USED 

RTF"£F?CST£7  " 

B MI.  E OF  ROY-N 

plant  mix  bituminous  overlay, 

SEAL  & COVER 

16.900 

$ 

PdPTfiffCP  PAVERS,  ffJC. 

837,447  * 822,750  * 

53731709 

05/02/B9 

08/30/89 

" t cp  ;m  rPAssou " "Robert 

PHONE  NO. 473-2218 

100.0 

BY  09/01/89 

BRS  420-1 (1)0 

ABSAROK EE-ROSEBUD  CR. 

BRIDGE  OVER  ROSEBUD  CREEK 

0.139 

$ 

MACK  IN  CONSTRUCTION  CO 

394,103  » 375,935  * 

03/31/89 

05/10/89 

10/23/89 

F.P.M.  TAYLOR.  DONALD 

PHONE  NO. 252-9735 

100.0 

101.1 

F 72-112)0 

BELFRY-SOUTH 

MINOR  WIDENING  AND 

PLANT  MIX  SURFACING  OVERLAY 

10.400 

$ 

MIDLAND  O'LEARY  INC. 

1,686,906  i 1,487,151  $ 

05/01/89 

06/06/B9 

♦♦02/03/90 

F.P.M.  SCHUMAN,  DAVID 

PHONE  NO. 664-3325 

38.2 

120.9 

FS  297-1 (4)26 

JUDITH  GAP-EAST 

PLANT  HI*  BITUMINOUS 
SURFACING  OVERLAY 

12.07! 

% 

EMPIRE  SAND  AND  6RAVEL  CO., INC 

877,977  $ 725,179  * 

06/05/89 

06/22/89 

♦♦01/15/90 

F.P.M.  PASSOW,  ROBERT  • 
PHONE  NO. 473-2218 

82.6 

90.3 

F 66-1(1)8 

SLIDE  CORRECTION 

L.A.  CONSTRUCTION 

07/11/89 

F.P.M.  SACKS,  RAY 

HAYS  SLIDE 

0.260 

$ 555.521  $ 303,958  $ 

07/14/89 

♦♦01/15/90 

PHONE  NO. 673-3356 

54.7 

72 

M 1008(3)  TRAFFIC  SIGNALS 

BLG1 5-CENTRAL  AVE.U9TH  ST.W. 

MIDLAND  ELECTRIC  CO.  INC. 

07/11/89 

08/07/89 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO. 245-7495 

O.COO 

$ 28,999  * 23,937  * 

11/14/89 

100.0 

72.5 

F-BRF  14-4(7)138 

LAVINA  - WEST 

8.535 

GR..AGG..PL.  MIX  SURF. SIC. 

SLETTEN  CONSTRUCTION  CO. 

t 4,008,792  $ 306,587  t 

10/02/89 

11/07/89 

♦♦02/09/90 

F.P.M.  OPIE.  BRUCE  E. 

PHONE  N0.24B-3827 

7.6 

7.5 

IP  90-9(63)493 

HARDIN  EAST  l WEST 

i0.389 

MILLING. PL. MI*  BIT.  OVERLAY 

BORDER  STATES  FAVING,INC. 

$ 2,956,153  $ 0 t 

11/03/89 
/ / 

♦♦10/12/90 

F.P.M.  SCHAAK.  RAYMOND 

PHONE  NO. 592-3555 

0.0 

♦ ♦ ESTIMATED  COMPLETION  DATE  ONLY 


DATE : 01 / 15/^0 


PROJECT  NUMBER  MILEAGE 

.PRO  JECI _DE S I GNAT  I ON 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/89 
♦♦♦  BILLINGS  DISTRICT  ♦ ♦♦ 

CONTRACT  CONTRACTOR 
AUARD_AMTL  PAYMENTS 


_ RAGE  NO : 1 5 

HDRTrDEPTrOF-RTGRBAYS  PR0T7RANAGER 
AWARD  DATE  PERCENT"  * PERCENT' T tON5TV  T CONI'. 

WORK  BEG.  PROJECT  TIME 

PRO J . COMP . COMPLETE  USED 


HtS  ^141 ( 63 ) safetv  related  improvements 

TWO  LOCATIONS  DISTRICT  FIVE 

0.000 


ACE  ELECTRIC,  INC. 
24,155  $ 


11/03/89  F.P.H.  SLOE,  DAVID  A. 

/ / PHONE  NO. 245-7495 
♦♦06/ 15/90  0.0 


SMP  699(89.  CRUSH  l STOCKPILE 

CRUSH  AND  STOCKPILE  BILLINGS 

0.000 


EMPIRE  SAND  AND  6RAVEL  CO., INC 
407,500  $ 0 t 


11/03/89  F.P.M.  SLOE,  DAVID  A. 

/ / PHONE  NO. 245-7495 
♦♦06/30/90  0.0  RY  06/30/90 


SMF  1499(89}  CRUSH  & STOCKPILE 

CRUSH  AND  STOCKPILE  BILLINGS 

0.000 


BILL  DENGEL  CONSTRUCTION 
157,625  * 83,918 


11/03/89  F.P.M.  SACKS,  PAY 

II  '08/89  PHONE  NO. 673-3356 

♦♦06/30/90  53.2  BY  06/30/90 


F 43*1 (4)0 
1ST. AVE. -LEWISTOWN 
F 57-3(17)81 
MAIN  ST. -LEWISTOWN 

2.362 


PLANT  MIT  BITUMINOUS  OVERlAY 

i 


CENTURY  COMPANIES,  JV 

997.778  * 0 i 


12/15/89  F.P.M.  SACKS,  RAY 

/ / PHONE  NO. 673-3356 

♦♦08/03/90 

0.0 


M 1027(5)  U01 

HILLTOP  ROAD  EXTENSION-BILLING 
M 1027(5)  U02 

HILLTOP  ROAD  EXTENSION-BILLING 

0.851 


G,GS,PMS,t.STR. REPLACEMENT 


3LETTEN  CONSTRUCTION  CO. 


5,050,086  $ 0 


12/15/89  UNASSIGNED 
01/09/90 
♦♦11/16/90 


0.0 


IIKIM5;?]5TRICT'TBTJ5[57 


.'"♦♦♦'5TATE*0TDE*isi”  


'fC.'ff 


HES  4141(54) 

15  L0CATI0NS-STATEW1DE 


SAFETY  IMPROVEHENTSDISTRICT  2 OMO  CONSTRUCTION  INC 

$ 16,372  * 15,813 


12/13/88  UNASSIGNED 
04/17/89 

05/25/89  100. 0 


♦♦  ESTIMATED  COMPLETION  DATE  ONLY 


MONTANA  DEPARTMENT  OF  HIGHWAYS 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  FERIOD  ENDING  12/31/09 


DATE : 01 / 15/90 

*♦*  STATE  WIDE  **» 

PAGE  NO: 16 

PRIRE  CONTRACTOR 

"H0RT:'DEPT;'0rflIGflBA75’ER0J’’RANAGER 

PROJECT  NUMBER  MILEAGE 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

CONTRACT  CONTRACTOR 

AWARD  AMT.  PAYMENTS 

AWARD’ DATE’ 
WORK  BEG. 
PRfiJ.COHP. 

" ’ PERCENT’  ’PERCENT”  V CONST ” V CDNTT 
PROJECT  TIME 

COMPLETE  USED 

STBTrWJrTDTJO!"" 1 IDO' 

— — til  *li 


